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GARDNER, MASS.—The Gardner Electric 
light Co. has applied to the State Board 
of Gas and Electric Light Commissioners for 

rmission to increase its capital stock from 

000 to $170,000, proceeds of $25,000 to 
be used to enlarge its plant and distributing 
system and the remainder to pay off out- 
standing indebtedness. 

COLCHESTER, CONN.—The T. M. Russell 
Engineering & Supply Co., of Middletown, 
Conn., bas been awarded contract for in- 
stalling the new electric plant for the Col- 
chester Electric Light Co. The work in- 
cludes 80 street lamps and about eight miles 
of wiring, and wiring of residences and 
stores, 

ALBANY, N, Y.—Bids are asked by F. C. 
Stevens, Supt. of Pub. Wks., until noon, 
April 7, for the construction of hydro-elec- 
tric power plant on the Erie Canal at Lack 
No. 24 at Baldwinsville, and on the Cham- 
lain Canal at Lock No. 9 at Smith's, at 

ck No. 11 at Comstock, and at Lock No. 
12 at Whitehall; and for construction and 
electrical equipment for utilization cf elec- 
tric current for the operation and lighting 

f Locks 24, Erie Canal, 1, 2, 7 and 8, Os- 
wego Canal, and 9, 11 and 12 on the Cham- 
plain Canal. Engineer's estimate, $180,630. 

POUGHKEEPSIE, N. Y.—We are officially 
advised that contract has been awarded 
the State Commission in Lunacy to GAY- 
LORD & EBITAPENE CO., of Binghamton, 
N. Y., for power equi ment, conduits and 
piping at the Hudson River State Hospital 
here at 700. Bids were opened on Feb. 
16. T. B. McGarr is Secy. 

BROOKLYN, N. Y.—We are officially ad- 
vised that bids will be received about June 
1 for equipment of plant of the Edison Elec- 
tric Illuminating Co., at the foot of Gold 
St., to include new boiler house and ex- 
tension of operating room, boiler house to 
contain 82 650-HP. boilers. G. L. Knight is 
Designing Engr., 360 Pearl St., Brooklyn. 

PHILADELPHIA, PA.—Plans have been 
prepared by the Chief of the Blectrical Bur- 
eau, for improving the lighting system in 
the business district of the city, which call 
for the installation of 5,370 lamps as com- 
pared with 913 now in service in the district 
bounded by the Delaware and Schuylkill 
Rivers and Vine and South Sts. Estimated 
cost of maintaining the new lamps, $471,873. 
The new system will require 2,685 new posts 
at cost of $120,825. Under the new system 
all lamps would be maintained by under- 
ground wires. 


HOMER CITY, PA.—The Homer City Elec- 
tric Co., lately incorpurated, contemplates 
the construction of an electric plant here 
and is negotiating with the Council with a 
view of furnishing electricity for street 
lamps. If sufficient encouragement is given 
the company will install a plant here and 
furnish electrical service in Homer and vi- 
cinity. Capital, $5,000. John M. Landfair is 
Secy. 


DOVER, DEL.—Contract for wiring and 
electric work for the State Capitol has been 
awarded to the GARRETT & MILLER CO., 
of Wilmington. 


’ WADESBORO, N, C.—Plans are being con- 
sidered for the construction of a hydro- 
electric power plant on Rock River, 13 miles 
from here. A dam 500 ft. in length will be 
built, with submerger power-house. It is ex- 
pected that about 6,000 HP. can be developed. 
Estimated cost, about $600,000. Walter E. 
Brock is interested. 


ALBANY, GA.—Announcement has been 
made that the Albany Power & Mfg. Co. 
will construct an auxiliary steam plant im- 
mediately. The new plant will increase the 
output of the company from 24,000 HP. to 
100,000 HP. Louis Joerissen, of Atlanta, Ga., 
is Pres. and Mer. 


FORT DADE (Egmont post-office), FLA.— 
Bids will be received at the office of the 
Quartermaster, U. S. A., Fort Dade, until 
April 5 for construction of reinforced con- 
crete guardhouse, including plumbing, wir- 
ing and electrical fixtures, and construction 
of concrete storehouse and cil house. Plans 
and specifications will be furnished on ap- 
plieation, for which a deposit of $5 will be 
required, 

JACKSONVILLE, FLA.—The Board of 
Bond Trustees is considering a bond issue 
of about $1,000,000, proceeds to be used for 
municipal improvements, of which $275,000 
may be used for the construction of a new 
electric light plant. It is proposed to make 
the new plant the main station and use the 
present power house for a distributing sta- 
tion. 

NEW ORLEANS, LA.—Bids will be re- 
ceived by the New Orleans Railway & Light 
Co. until March 18 for the construction of 
a brick and steel building, to be used as a 
substation at Ibervilfe and Pierce Sts. Speci- 
fications are on file at the office of the com- 
pany. Hugh McCloskey is Pres. 

LOUISVILLE, KY.—The Louisville Light- 
ing Co. is making preparations for improve- 
ments and additions to its power plant at 
14th St. and Broadway. Work will begin 
soon. Estimated cost, $150,000. D. X. Mur- 
phy & Bro., of Louisville, are Archs. F. M. 
Sackett is Pres. 

PERRYSBURG, OHIO.—We are officially 
advised that the former Perrysburg hydrau- 
lic canal will be rebuilt and a modern hy- 
droelectric plant erected. H. A. von Schon 
is Consulting Engr., Wayne County Savings 
Bank Bldg., Detroit. 

TOLEDO, OH!0O.—The erection of a new 
power-house and equipment, to cost *300,000, 
was authorized by the Toledo Rail & Light 
Co. on March 4. 

JEFFERSONVILLE, IND.—The United Gas 
& Electric Co. has purchased a site on 
which to erect a new receiver. Estimated 
cost, $27,000. The company contemplates 
other improvements and installation of ma- 
chinery, to cost about $50,000. 

FORT WAYNE, IND.—The Municipal Blec- 
tric Light Dept. is in the market for sev- 
eral carloads of poles and an install- 
ment of wire, to used in connection with 
extensions to the plant. 


INDIANAPOLIS, IND.—Owing to inequali- 
ties in rates for electricity furnished for 
lighting the buildings under the supervision 
of the Board of Public Safety, it has been 
decided to ask for bids for the service. The 
prices range from 4% cts. to 12% cts. per 
KW.-hour. 

CHESANING, MICH.—The Town Council is 
considering the construction cf a hydroelec- 
tric power plant to furnish electricity to 
operate the municipal electric plant. The 
report submitted by Oliver Dales, Engr., em- 
ployed to investigate the matter, estimates 
the cost of the plant at $30,000, which in- 
cludes the purchase of the Chapman rights 
in the river, the purchase of equipment and 
furnishing the village with 25 arc lamps in 
the business section and 75 tungsten lamps 
for the residence section, The Commonwealth 
Power Co. has made a propostion tu furnish 
arc lamps for street lighting at $60 per lamp 
per year in return for a long-term fran- 
chise, and will make other concessions, in- 
cluding the furnishing of electricity to oper- 
ate the water-works. 

CHICAGO, ILL.—Announcement has been 
made by the Commonwealth Edison Co. of 
an extension and building Laie S¥ providing 
for the investment of from 5,000, to 
$20,000,000. A tract of 109 acres has been 
purchased on the west side of the north 
branch of the river between Roscoe St. and 
Addison St., on which to erect new generat- 
ing stations. One of these stations, and 

robably two, will be established at once. 

amuel insull is Pres. 

EAU CLAIRE, WI1S.—Contract for the 
complete hydraulic equipment for the Red 
Cedar rr of the Chippewa Valley Ry., 
Light Power Co., Eau Claire, has been 
awarded to the ALLIS-CHALMERS CO., of 
Milwaukee. It comprises cone 3, HP. 
generator unit operating under 48 ft. head, 
and placed on a hollow dam of the Ambur- 
sen Hydraulic Construction Co.’s build, with 
complete hydraulic governor and 170-HP. 
exciter unit, also head-gates, trash-racks, 
etc. 

ALBIA, IOWA.—The Southern Iowa Trac- 
tion Co., lately incorporated in New Jer- 
sey, proposes to equip the Centerville & Al- 
bia R. R., which was formerly operated as 
a steam railroad, between Centerville and 
Albia, for electrical operation. Capital, 
$300,000. The incorporators are: G. G. 
Moore, K. Lathrop and 8, W. Ladd, of De- 
troit, Mich., and T. W. Atwood, of Caro, 
Iowa. 

INDEPENDENCE, I0WA.—Contract for 
repairs and improvements for the municipal 
electric light and water plants has been 
awarded to the WESTINGHOUSE ELEC- 
TRIC & MFG. CO., of Pittsburg, Pa., at 
$4,733. 

DULUTH, MINN.—Excavation has _ been 
completed and construction will shortly 
be commenced on the power house for the 
Minnescta Steel Co. It will be 44 x 100 ft., 
of concrete with steel roof, and will contain 
two 400-HP. boilers, a 500-KW. generator, a 
cross compound engine to drive a Nordberg 
air compressor. The stack will be 175 ft. 
high. 

TROY, KAN.—The city has decided to in- 
stall an electric lighting system. O. C. Win- 
zer, Maycr, and Henry Calnan are negotiat- 
ing with the Atchison Ry., Light & Power 
Co. regarding furnishing electricity to oper- 
ate the system. It has not yet been de- 
cided whether to install a power plant or se- 
cure energy from Atchison or St. Joe. 

BAXTER SPRINGS, KAN.—The Baxter 
Springs Electric Light & Water Co, is mak- 
ing arrangements for enlarging its plant to 
furnish electricity to cperate the new elec- 
tric railway which will extend from Baxter 
Springs to the lead and zinc mines of Okla- 
homa. The work will include the instaila- 
tion of a direct-connected engine and an ice 
plant will also be installed. Dr. Charles M. 
Jones is Prop. 

BEACH, N. DAK.—The Council has grant- 
ed a franchise to George Dhrysler, of Wa- 
dena, Minn., to install an electric light sys- 
tem. A 125-HP. plant, it is understwod, will 
be installed. 


ST. LOUIS, MO.—The Independent Pack- 
ing Co. on March 2 made application to the 
Building Commissioner for permission to 
erect a power-house on a portion of 
the property bounded by Tiffany, Chcuteau 
and the Missouri Pacific Ry. tracks. 

MURFREESBORO, ARK.—Negotiations are 
being made between the Whitecliffs Portland 
Cement Co. and the Pike County Water Co., 
by which the latter is to furnish the cement 
company with 2,500 HP. to operate its plant 
in Little River County, 30 miles from here. 
The plant of the Pike County Water Cu. is 
to be located on the Little Missouri River, 
three miles from here. Claudius Jones is 
Pres. 


JOURDANTOWN, TEX.—A company head- 
ed by E. M. Tom, of Jourdantown, has been 
organized here to install an electric pet 
and power plant. Capital, $30,000. F. 
Wallace is Gen. Mgr. 


AUSTIN, TEX.—The contract for install- 
ing electrical equipment in the Littlefield 
pga = Austin, Tex., has been awarded to 
the Standard Electrical Construction Co., 
of New Orleans, La. The cost of the work 
is estimated at $15,000. 


MARBLE FALLS, TEX.—The Colorado 
River Power Co., of Marble Falls, having a 
capital stock of $1,000,000, has filed its 
charter in the Secretary of State's office. 
The company will soon have completed a 
large dam across the Colorado River here 
at a cost of several hundred thonsand dol- 
lars and the erection of a_ hydroelectric 
plant will soon be started. This proposed 
plant will have an initial capacity of about 

5,000-HP., and provision is made whereby 
additional water storage can be easily ob- 
tained that will afford double the amount 
of the power of the original plant. The 
company is preparing te build transmission 
lines to San Antonio, about 90 miles, to 
Austin, about 35 miles, to Waco, about 100 
miles, to a number of smaller towns 
within a radius of 150 miles of here. It 


has also contracted to furnish electric power 
for a cotton mill and other industries at 
Marble Falls. The dam here is 750 ft. 
long, high and has an 80-ft. base 
with a 16-ft. crown. It is a sluice dam, 
with chambers in the interior, and is made 
of concrete reinforced with steel. The dam 
was designed and constructed by J. C. Du- 
mont, who is also negotiating with the mu- 
nicipal authorities of Austin for the build- 
ing of a similar structure across the Colo- 
rado at that place. The _  incorpora- 
tors cf the company are: C. H. Alexander 
and James O. iley, of Dallas, and B. C. 
Alexander, of Marble Falls. 

*FORT SILL, OKLA.—Bids are asked by 
Capt. David L. Stone, Constr. Q. M., until 
10 a. m., April 13, for electric light and 
power plant and electric lighting system at 
Fort Sill. 

MOUNTAIN VIEW, OKLA.—The city on 
March 1 voted to issue $20,000 of bonds for 
the construction of an electric-light plant, 
$5,000 for extensions to water-works system, 
and $20,000 for sewer system. Plans have 
been prepared by the O'Neil Engineering 
one of Dallas, Tex. D. E. McBride is City 


GEORGETOWN, COLO.—The Common- 
wealth Power & Electric Co., of Georgetown, 
has had plans prepared for a hydroelectric 
— Station of 7,000 KW. on the Grand 

iver. The construction details are now be- 
ing worked cut, and the matter of turbines, 
ey ig generators, power transmission, 
etc., will be taken up later. 

GOLDEN, COLO.—The Coors Brewing Co. 
is reconstructing its power plant and in- 
Stalling alternating equipment, including 
two 100-KW., 440-volt, 3-phase, 60-cycle 
General Electric turbo-generator sets. The 
plant supplies electricity for lamps and mo- 
tors for its various buildings. 

LONGMONT, COLO.—The city contem- 
Plates the construction of a hydroelectric 
power plant in connection with the addition 
to its water-works. It is proposed to locate 
the plant a few miles north of ons at a 
point where there is a drop of ft. in 
the city water supply. It is estimated that 
about 1,000 HP. can be developed on the 
domestic water supply at this point. 

SPOKANE, WASH.—Plans for a large hy- 
draulic power development to produce elec- 
tric current for operating mines, pumping 
plants, etc., are being made by the Common- 
wealth Power & Water Co., of Spokane. One 
or more stations with an aggregate Tagg 
of 35,000 to 40,000 HP. will be built. De- 
tails of equipment have not been considered. 

LOS ANGELES, CAL.—The Pacific Light 
& Power Corporation, backed by H. E. Hunt- 
ington and capitalized at $40,000,000, con 
Feb. 28, arranged for the consolidation of 
the San Bernardino Gas Co., also owned by 
Mr. Huntington, and its Domestic Gas Co., 
a $10,000,000 Los Angeles concern. This 
means the construction cf a pipe line from 
this city to San Bernardino, costing $1,- 
500,000 and taking nearly a year to com- 
plete. 

BELL, CAL.—The citizens have petitioned 
the Los Angeles Gas & Electric Co. to ex- 
tend its electric and gas service to this 
town. C. Luckenbach is Engr. Construc- 
tion, Los Angeles. 

LONDON, ONT.—The citizens have voted 
in favor of the by-law appropriating $25,- 

for equipping the London Hospital for 
the Insane to’ utilize electricity furnished 
by the Hydro-Electric Power Commission. 

FORT WILLIAM, ONT.—Bids are asked 
until April 1 by the City Clerk for letting a 
gas franchise, including construction of 
plant, mains, etc., and operation. 

SALTILLO, MEX.—Another large electric 


- power enterprise for Northern Mexico is 


said to be assured. Frank A. Liliendahl, of 
Saltillo, promoter of the Coahuila & Pacific 
R. R., that is now a part of the National 
Railways of Mexico, has been working on 
this electric power project for the last three 
years. It is announced that he now has 
the financial arrangement closed, a syndicate 
of New ‘= men having taken hold of the 
project. The government concession which 
Mr. Lilfendah! holds for this enterpri ae Pre 
vides that the hydroelectric plant s be 
erected on the Pilon River, near Monte- 
morelos, State of Nuevo Leon. The initial 
eapacity of the plant will be 15,000 HP., 7 
this will be increased to 100, 

rapidly as the demand for the electrical 
energy increases. The chief market for the 
power will be in Monterey, which is the 
principal manufacturing and industrial cen- 
ter of Mexico, having a population of about 
80,000 people. Electric transmission lines 
will also be built to Saltillo, Victoria, Li- 
nares and a number of other smaller towns. 
It is 48 miles from the site of the proposed 
hydrvelectric plant to Monterey. The sur- 
veys for the plant have been made and con- 
struction will soon be started, it is an- 
nounc 


BRIDGES. 


(* denotes that this work is advertised in 
Engineering News.) 


NASHUA, N. H.—The Sub-Committee of 
the Joint Committee of Nashua and Hudson 
received bids on March 1 as follows, for con- 
structing superstructure Taylors Falls Bridge 
over Merrimack River: Boston Bridge Works, 
of Boston, Mass., ; United Construc- 
tion Co., of Albany, N. Y., $42,919; New 
England Structural Co., of Boston, $44,000, 
and Canton Bridge Co., of Albany, N. Y., 
$46,629. 


NEW YORK, N. Y.—The following are the 
bids received on March 3 at the office of the 
Park Board for furnishing material and 
constructin , footbridge at the Falls, a 

Fox, 81 eos 
$8,479; Goodwin (A a“ 4 Broadway Church 


Lorillard nsion, in Bronx Park: J 
di Benedetio, 423 East —— i 

I E. as 
Fox-Hennessy Co., 

Charles E. Fraser a Co. 

St., $8,970; gt ps Construction Co., 
1170 Broad way, Kelly & Kelley, Inc., 


45 East 42d St, 
= Lexington Ave., 

ing & Construction Co., 1448 Pro 
$11,000; John MacArthur, 4576 S 
Richmond Hill, L. $16,594 : J 
testa, 3769 Fiusis ‘Ave., $9,900 
Tompkins, 81 East 125th St., $11, 
Wechster, 1133 Broadway, $11 
Wormser-Goodman Constr. Co., 2 . 
$9,475. ~ 

CALEDONIA, N. Y.—The contra: 
structing a bridge over the Gen: 
has been awarded to UNITED (: 
TION CO., of Albany, for $7,0% 
Place is Town Clerk.’ Bids wer 
on March 3. 

READING, PA.—The contract 
structing concrete arch in Ww 
Borough has been awarded to RU 
PAXSON, Reading, Pa., at $3,\ 
Rhoads is County Controller. 

WEST CHESTER, PA.—The | 
Commissioners of Chester County w 
contract soon for constructing tw: 
the first to be iron and cement 
structed over Valley Creek on th 
King Road, and the second a stee) 
crete structure over branch of Wh 
Creek on road leading frum Land 
Chesterville. 

BALTIMORE, MD.—The Baltimor: 

R. Co. has awarded contract 
MARYLAND CONSTRUCTION co. 
more & Ohio Railroad Bidg., Cha: 
Baltimore Sts., Baltimore, to con 
coal trestle from its main line at 
and Sinclair Ave. The trestle will b 
feet high, twelve feet wide and 160 
Cost, about $4,000. M. A. Long is 
pany’s architect. 

AMHERST, VA.—The Lynchburg, 
& Northern ’R. R. Co., H. L. Page 
will erect three steel bridges 100 tt 

ELIZABETH CITY, N. C.—The (amrey 
Ferry Co. will construct an iron bridge across 
the Pasquotank River. The structure wii; 
be of steel and wood, with draw (roiling 
lift type) 75 ft. in the clear, 600 ft. long, iy 
ft. wide, 12 ft. driveway, 4-ft. walkways, iy 
ft. above tide level. The company invites 
plans and specifications. Cost, $10,0) 

BEAUFORT, S. C.—Cothran & Coihran, 
Greenville, 5S. C., have been retained as en- 
gineers to construct the proposed $75," 
steel bridge across the Beaufort River 

SANFORD, FLA.—The city has awarded 
a contract to GEORGE H. CROFT, Dublin, 
Ga., for constructing five steel and con- 
crete bridges. One bridge over Mil! Creek 
is to be 30-ft. span; the other four struc- 
tures are to be of single arches, made ct 
concrete, with abutments of same material 

BAY MINETTE, ALA.—The Baldwin Coun- 
ty Commissioners, Judge J. H. H. Smith, 
Chn., have authorized advertisement o: bids 
for a steel bridge — the Styx River on 
Gateswood-Dahpne Road. A bridge will be 
erected across Pine Log Creek, on Stuckton 
Montgomery Hill Road, and also a draw- 
bridge over Miflin Creek. 

TALLADEGA, ALA.—Bids are asked until 
April 4 by Talladega County for two steel 
bridge’, ome across Choccolocco Creek at 
Jackson’s Shoals, and one over the Southern 
Railway tracks near the city of Talladega. 
J. E. Camp is Judge of Probate. 

KINDER, LA.—The PEAVY-BURNS LUM- 
BER CO., Shreveport, La., will construct a 
bridge across the Calcasieu River to cost 

,000. Frank Shutts is Engr.-in-Charge, 
Lake Charles, La. 

HARRISONBURG, LA.—Bids will be re- 
ceived by the Police Jury until April 4 for 
repair of Bayou Louis Bridge. W. H. Betb- 
ard is Secy. 

CLEVELAND, QOHIO.—Plans for the re- 
pair of the Superior and Central viaducts 
have been compieted and in a few days the 
city will advertise fur bids. The work will 
cost $43,000. 


DAWSON, OHIO.—Bids are asked by the 
Shelby County Commissioners, at Sidney, 
Ohio, until noon, March 26, for the con- 
struction of superstructure for one _ steel 
highway swing bridge, length of span 50 ft, 
roadway 14 ft., over the Miami and Erie 
Canal, near Dawson, Ohic. 

RICHMOND, IND.—Bids are asked by the 
Wayne County Commissioners until 11 a. 
m., March 19, for repairing the Chester 
Bridge in Wa ne Township. Demas 8. Coe 
is County A 

nockviLaal, IND. —See item under § 
and Roads. 


BAY CITY, MICH.—The Grand Trunk 
Railway System, H. G. Kelley, Ch. Engr., 
Montreai, Que., has asked the City Council 
for a franchise in certain streets and pro- 

poses to construct a — across Saginaw 
River between Tenth and 15th Sts., and to 
build passenger and freight depots at ap ex- 
penditure of about 000, 


ROCKFORD, ILL.—B. C. STOVALIL has 
the contract for the construction of the 
Seventh Ave. and Tenth Ave. bridges and 
for the construction of the retaining wall 
for the Chestnut St. bridge. 


MILWAUKEE, WIS.—Charles J. Poetsch, 
City Engr., is preparing plans and speci- 
fications for repairing the 16th St. vi luct, 
This viaduct was built in 1894 at a cost of 


,000; the cost of repairs will 
approximately $148 6 The city of 
Milwaukee will pay $ the Mi 
waukee Blectric Ry. i] con- 
tribute $45,000 for the privilege of using 
Of the total cost of the work $70,000 
will be used for repaving the roadwa and 
replacing sidewalks; the length of this via- 
duct is 4,000 ft. between abutments. and 
the joetngy is 40 ft. and has 10-ft. 
wa 


ST. PAUL, peo W. Rundilett, City 
has prepared plans for two b idses 

“puilt here. One will be constru ed on 
‘Ashiand Ave. over the tracks of the ©. M 
& St. P. Ry., at a cost of $5,200; the other 
will be built over the Great Norther Ry. 


on Hamline Ave., 


474; Laffert 
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; MINN:—Bids will be re 
: POLis, :>—Bids - 
MIN? .\POLN th 21 by the Board cf 
ney nmissioners, at Minneapolis, {for 
voun”-g a concrete and steel bridge, 
oon with 20-ft. roadway, over Rush 
pied Maple Grove. Frank EB. Haycovk 
econ ORE The LEAVENWORTH 
¥ AN.—The D 
i CO. i secured a contract at $8,- 
BRIL' Ce construction of the Maple Hill 
, be 
pride 
N KAN. — The MIDLAND 
a PE Kansas City, Mo., has been 
= the contract at $12,040 for the 
pith on of a bridge over Blue Channel. 
og ige will be 483 ft. long, in three 
6 N. NEB.—A contract has been let 
") “WARD & CO., of Tecumseh, Neb., 
re construction of all weoden bridges 
for ney County.for 1910. 
JON, TEX.—The Texas Central R. 
Be H. Kk. McHARG, Pres., Waco, Tex., 
“ struct a 100-ft. span and five or six 
we of different lengths. ‘Ties, timbers, 
zai te., bave been purchased. 


<\. ANTONIO, TEX.—The City Council 
has pted an ordinance providing for con- 
str’ n of a bridge across the San An- 
ey River, to cost about $10,000. 

3TON X.—F. L. Dormant, Con- 
. phe Cac has submitted two 
on of plans to the City Council for a pro- 
meee bridge to be constructed across the 
3 pannel on San Jacinto St. One de- 
lis for solid arches with spandrel 
and the other for six ribbed arches, 


t sidewalks of cantilever type. The 
hs ee aa be 334 ft. long, 7U ft. wide, 
with o0-ft. roadway, and two 10-ft. side- 


walk The roadway will be paved with 
v trified brick and sidewalks constructed of 
emit Reinforced concrete retaining walls 
will rest on reinforced concrete. piles. The 
movable portion of the bridge will weigh 
1200,000 pounds, Specifications call for a 
structure that cam be opened in 1% minutes 
by electric motors. The lifts are to be paved 
with creosoted blocks. i 
LTAIR, TEX.—The San Antonio ran- 
Fi Pass Ry. Co., J. S. Peter. Gen. Megr., 
San Antonio, Tex., has awarded contract to 
WEBER-DULLER CO., of Houston, Tex., 
for foundations of the proposed bridge across 
the Colorado River; VIRGINIA BRIDGE & 
IRON CO., Roanoke, Va., for steel work, 
and GULF CONCRETE CONSTRUCTION 
CO., Houston, Tex., for placing concrete 
piling. The bridge will be a pin-connected 
through-span structure. The span will be 
276 ft. long. ELE 
->URCEL OKLA.—The Purcell-Lexington 
prides a . B. Blanchard, Pres., and 
Tom Halsell, Secy., is reported organized to 
construct a steel bridge over the South Can- 
adian River, between Purcell and Lexington. 
The structure to be about 2,630 ft. long, 
with 15. spans. ARe 
SACRAMENTO, CAL.—Civic bodies o s 
city have been notified by Capt. T. H. Jack- 
son, U. 8. Engr., to submit any statement 
regarding the construction of the proposed 
bridge of Northern Blectric Ry. Co. across 
the Sacramento River at M St. at once. 


BUILDINGS. 


(* denotes that this work is advertised in 
Engineering News.) 


FORT WILLIAMS (Cape Cottage post- 
office), ME.—Bids are asked by Capt. C. F. 
Humphrey, Jr., Constr. Q. M., 655 Congress 
St., Portland, Me., until 10 a. m., April 2, 
for the construction, plumbing, heating and 
electric lighting of e following buildings 
at Fort Williams, Me.: One administration 
building (brick), one guardhouse (brick), 
two sets of fleld officers’ quarters (brick), 
two double sets captains’ quarters (con- 
crete), one double lieutenants’ quarters 
(brick), one bakery (brick), one quarter- 
master’s storehouse (brick). 

PITTSFIELD, MASS.—We are officially ad- 
vised that JOHN J. TURNER & SONS, of 
Amsterdam, N. Y., have been awarded a 
contract to build a reinforced-concrete build- 
ing, 160 x 83 ft., at Pittsfield, for the General 
Electric Co. The structure will have four 
stories, will be of reinforced-concrete con- 
struction throughout, with metal window 
frames and sash. 


NEW BRITAIN, CONN.—The 
Committee of the New Britain General Hos- 
pital, F. G. Platt, Chn., has approved the 
plans of W. H. Cadwell, Arch., 213 Main 
St., New Britain, for the proposed operating 
building. Plans will be ready for contractors 
to figure on within a few days. 

rhe plans for the Smalley School addition 
have been approved by the Building Com- 
mittee. KE, Allen Moore, Chn. 

NEW YORK, N. Y.—Bids are asked by the 
Park Board until 3 p. m., March 24, for 
completing the contract abandoned by the 
Crescent Construction Co., for all labor and 
materials required for the alteration of the 
Pergola Building in DeWitt Clinton Park, 
bounded by Bleventh Ave., Twelfth Ave., 
West 424 and West 44th Sts., Boro. of Man- 

itlan. 


‘he southwest corner of Broadway and 
Park Pl. has been bought by F. W. Wool- 
‘orth, 280 Broadway, who will erect a 20- 
ry Office building on the site. The sale 
olved about $2,000,000 and includes the 
iding on the corner, formerly the home of 
© Broadway Bank and owned by the Mer- 
tile National Bank, the ee build- 
‘58, at 233 and 235 Broadway, owned by the 
‘enor L, Park estate and George Noakes, 
spectively, and the two buildings in the 
ar, at 6 and 8 Park Pl. owned by John J. 


icCullough., 

Two 6-story apartment houses, each 100 
rilles, ‘Teapeetlvetye tee be belle tan tee 
“ye * A or 

ohn M. Linck Construntion Co., from de- 
ens by Charles Kroyenborg, Arch., on 18ist 
al ora Son ashington Ave., at a 


Plans ve 
eo 








Building ~ 


and Medical School, at Second Ave. and 26th 
St., by an annex of eight stories, and adding 
three new stories to the present home to 
harmonize with the addition. 
ment will be made from 4 
bB. Baker, Arch., 156 Fifth Ave., and will 
provide for a new central entrance, with an 
ornamental porch. The annex will cost 

NEW YORK, N, Y.—A 12-story loft and 
Gtiice building is to be erected for tne 
Flemish Reality Co., from designs by Rouse 
«@ Golustone, Archs., 12 West o2d St, at 17 
to 21 Kast 22d St. The structure will be of 
Drick, granite, limestone and terra cotta. 
lt wiil be Yr.& fi. front and 84.3 ft. deep and 
will cost ,UU0U, 

Plans have been filed for a 12-story loft 
building, to be erected at 153 two 157 West 
23d St. it will cost $210,0u0. It will have 
a frontage ot W it, and will be s38.y ft. 
deep. ine facade will be of ornamental 
brick finished with polished granite and 
limestone. ‘lhe planus were made py Schwartz 
& Gross, Archs., 347 Fifth Ave. 

Plans have been drawn by Maynicke & 
Franke, 28 fitth Ave., wherepy Stern 
Bros.’ store will be made larger and taller, 
through the addition of a l2-story annex to 
the east. The plans call for the improve- 
ment of the plot at ¥ to 15 West 22d St. 
and include tne 12-stery building now occu- 
pied by the old annex, which runs through 
to 23d St. These additions will give tne 
new store a frontage of 288.6 ft. on 22d St. 
and 224.5 ft. on 23d St. 

NEW YORK, N. Y.—We are officially ad- 
vised that plans have been filed for two 6- 
story brick apartment houses, each 874g tt. 
front, to contain 25 suites each, and to be 
bu'it for the King Construction Co., frow 
designs by John riauser, Arch., S58 West 
125tn St, on lsith St., west of Amsterdam 
Ave. Cost, $200,000. 

Goldwin, Starrett & Van Vieck, Archas., 
103 Park Ave., have filed pians for a i4- 
story fireproof dry goods warehouse to be 
erected for Mills & Gibb, at the northwest 
corner of Fourth Ave. and 22d St, to re- 
place the old Fourth Ave. Presbyterian 
Church. The building is to be of a type of 
Renaissance architecture, of brick, trimmed 
with grauite, limestone aud terra cotta, aud 
finished with tall bays at the two lowest and 
two topmost stories, the upper facade Deing 
offset with decorative cornices. The build- 
ing will have an avenue frontage of 9.5 
ft. It will cost $575,000. 

Maximilian Zipkes, Arch., 353 Fifth Ave., 
has been commissioned to draw plans for a 
12-story iot. building to be erected on the 
piuc recently sola tu A. & 3S. Gordon at Lid 
and 12u West 27th St. The building will 
cost about $225,000. 

Plans have been filed for two 5-story flat 
houses, to be built from designs by George 
R, Buell, Arch., on 170th St., west of Fort 
Washington aAve., for the Cliff Construction 
Co., John Lever, Pres. Each will be W ft. 
front and 83 ft. deep, and will contain sites 
for 21 families. The buildings will cost 


© 

WwW, . 

"Plans have been filed for a 7-story 
cold storage werebouse, vo be built at a 
cost of $250,000, from designs by L. Levy, 
Arch., at the southeast corner of Firat Ave. 
and 46th St., for the Schwarzschild & Sulz- 
berger Co., with a frontage of 100.7% ft. 
and a depth of 162.1 ft. 


ALBANY, N, Y.—FEENEY & SHEEHAN, 
164 Montgomery St., Albany, N. Y., have 
been awarded the contract for the construc- 
tion of a 5-story fireproof building for the 
St. Ann’s School of Industry at the corner 
of Central Ave. and Manning Boulevard. 
The cost will approximate $150,000. Mar- 
shall L. Emery, Drislane Bidg., Albany, N. 
Y., is Arch. The institution is owned by a 
Roman Catholic order. 

FORT NIAGARA (Youngstown post-office), 
N. Y.—Bids are asked by Lt. B. H. Wagner, 
Fort Niagara, until 2 p. m., April 6, for 
constructing, plumbing, heating and wiring 
two double sets company officers’ quarters. 

SCHENECTADY, N. Y.—We are officially 
advised that JOHN J, TURNER & SONS, cf 
Amsterdam, N. Y., have been awarded a 
contract to erect a 5-story building, 366 x 73 
ft., of reinforced concrete and fireproof, at 
Schenectady. 

PRINCETON, N. J.—Edgar V. Seeler, 
Arch., Real Estate Trust Bidg., Philadelphia, 
Pa., is planning a 3-story house, to be buiit 
in Princeton for the Cannon Club. It will 
measure 57 x 90 ft. and cost $50,000. 

PITTSBURG, PA.—The Central Board of 
Education has approved the High School 
Buildi Committee’s recommendation that 
Rutan Russell, Magee Bidg., be chosen as 
architects to build the proposed High School 
on Forbes Ave. Prof. Warren P. Laird rec- 
ommended the selection. A committee of 
nine was authorized tc look into the question 
of locating a branch High School in Home- 
wood and a similar committee on a Higa 
School in the West End. 

ERIE, PA.—Bids are asked by W. J. 
Fiynn, Secy. Bd. of Education, until 3 p. 
m., March 22, for the removal of School 
Building No. 7, 2ist and Sassafras Sts., and 
the erection and completion, in its place, of 
a 3-story fireproof building. 


PHILADELPHIA, PA.—Plans for the erec- 
tion of a $100,000 apartment house at 44th 
, for Oliver P. Fisher, are 
repared by E. Allen Wilscn, Arch., 
Land Title Bldg. It will contain 26 suites. 

Plans are in preparation by Charles Bar- 
ton Keen, Baily Bidg., for a 3-story stone, 
plaster finished house, and a 2-story garage 
and stable, to be built on Darby Road, Rad- 
nor, for John Sinnot, to cost abcut $50,000. 

chosen for 


The Spanish style has been the 
buildings. 

John R. Wiggins & Co., Heed Bidg., have 
submitted the lowest bid, 000, for the 
erection of a police, patrol and fire station 
at same firm is alsc 

bidder for the rebuilding of the 
truck at Catharine Sts., 
where rovements will cost $13,000. 

The been awarded to WILL- 
IAM J, M by George I. Lovatt, 


Arch., 416 Walnut St., for a school and 
convent building, 50 x 105 ft., for Holy Cross 
Catholic Church, at Mt. Airy Ave. and Boyer 
St. The cost will be $50,000. 

George B. Bond has invited estimates for 
100 2-story dwellings, which be will erect 
at 65th St. and Chester Ave., at a cost of 
$200,000. 

BALTIMORE, MD.—Bids are asked by the 
Board of Awards until ll a. m, March 23, 
for the erection and completion of a schoo! 
building at Carroll and Wildemere Aves., w 
be known as No. 51 School. Edward D. Pres 
ton is Inspector of Buildings. 

FORT DADE (Egmont post-office), FLA. 
Bids are asked by the Constructing Q. M., 
Fort Dade, until 10 a. m., April 5, for con 
structing (of reinforced concrete), plumbing, 
wiring, including electrical fixtures of guard 
house; constructing (cf concrete) of store- 
house and oil house. 

NEW OKWEANS, LA.—The city of New 
Orleans intends to build an art museum, to 
cost about $125,000, and architects are in- 
vited to submit plans. These will be re- 
ceived until July 1 at the office of P. A 
Lelong, 518 Iberville St., New Orleans 
Architects are invited to write for iustruc- 
tions. 

COLUMBUS, OHIO.—Bids for the construc 
tion of the Heyl Ave. School building, in 
Columbus, were received recently by the 
Board of Education as follows: Adam Pitts, 
materials $63,000, labor $30,000, total $93,- 
000; John H. Hina, materials $60,000, labor 
$43,552, total $103,052; Francis Bros., total 
bid $95,142; George A. Abernethy, total bid 
$94,600; W. M. Trout, total bid $08,603; 
Nichol & Carr, materials $51,075, labor $51,- 
975, total $103,960; Patrick Shehanan, ma 
terials $50,759, labor $40,000, total, $90,759 ; 
Evans & Co., materials $69,000, labor $30, 
950, total $99,950; Schilling Bros. Co., ma- 
terials $69,220, labor $34,500, total, $10u8, 
529; D. W. McGrath, materials $47,885, la- 
bor $40,000, total $87,885. 

Bids for the construction of the school 
building to be erected on West Broad St. 
were opened by the Board of Education at 
the same time as follows: Patrick Shana- 
han, whole bid $90,980; Robert Evans & 
Co., materials $69,000, labor $30,150, total 
$99,750; D. W. McGrath, materials $48,783, 
labor $40,000, total $88,783; Adam Pitts, ma- 
terials $63,674, labor $30,000, total $03,674; 
John H. Hina, materials $60,000, labor $43,- 
000, total $103,000; George A. Abernethy, 
total bid $96,468; Francis Bros. Co., total 
bid $95,443; W. M. Trout, total bid $vs,- 
693.60; W. W. Watson, total bid $105,7v1. 
The Building Committee will investigate the 
bids. The successful bidder will be an- 
nounced scon. W. McGrath is low for 
each building. 

Joseph Dauben, Arch., 222 Eberly St., is 
preparing plans for a 6-story business block, 
94 x 110 ft., to be built on the corner of 
Mound and Fourth Sts., by the Bruck estate. 
Bids will be invited soon. 

COLUMBUS, OHIO.—The Building Com- 
mitte of York Lodge, F. & A. M., has de- 
cided to erect a $60,000 temple, to be lo- 
cated at Smith Pi. and High St. The build- 
ing will be four stories high and will in- 
clude a gymnasium, swimming pool, billiard 
room, bowling alleys and a banquet room in 
addition to lodge rooms. Plans are being 
prepared by several architects to be passed 
upon by the Building Committee. 

Bids will be received by the Board of Com- 
missioners of Franklin County, at Columbus, 
until April 8, for the construction of a tu- 
berculosis hospital for the county. The sum 
of $80,000 has been voted for the structure. 
Howard & Merriam, Capito] Trust Bidg., are 
Archs., and John Scott is Clerk of the Board 
of County Comrs. 

MISHAWAKA, IND.—Fred W. Keller, of 
South Bend, will soon ask for bids for the 
construction of a 3-story brick store and 
office building on Second and Hill Sts. 

LAPORTE, IND.—The local lodge of Elks 
has ordered plans on which to ask for bids 
for the erection of a club house, 

CONNERSVILLE, IND.—W. H. Garnes, a 
local architect, has been employed to draw 
plans for the erection of a K. of P. build- 
ing and lodge hall, to be erected on Central 
Ave. The building will be 100 x 120 ft., 
three stories, of brick and stone. 

NEW ALBANY, IND.—Bonds amounting 
to $60,000 have been issued to erect a high 
school buiiaing. The entire cost is placed 
at $100, The School Board will ask for 
bids when plans are completed. 

TERRE HAUTE, IND.—The Ratcliff 
Realty Co. is preparing to build a 3-story 
brick and stone office building on Fifth St., 
West Terre Haute. 

BAY CITY, 
Bridges. 


WAUWATOSA, WIS.—H. P. Schnetzky & 
Son, Archs., 18 Cedar St. Milwaukee, 
Wis., are preparing plans for a $50,UU00 
building for the Lutheran Home for Aged at 
Wauwatosa, Milwaukee County, to be three 
stories high, of solid brick construction. 
Work will be begun about April 1, 

FORT DODGE, IOWA.—The following bids 
have been received for the general cunstruc- 
tion of the Y. M. C. A. building on First 

JENSEN CONSTRUCTION 

CO., Fort Dodge, $46,047 (awarded con- 

Crosse Construction Co., La 

Crosse, Wis., $47,297; W. J. Zitterell, Web- 

ster City, $50,625; Schmidt Bros. Construc- 

tion Co., Chicage, $50,650; C. E. Atkinson, 

Webster City, ,799. The FORT DODGE 

HEATING & PLUMBING CO. secured the 

contract for the heating and plumbing on a 
bid of $8,775. 

ALBERT LEA, MINN.—Chandler & Park, 
Archs., 400 Main St., Racine, Wis., will pre- 
pare plans for the erection of a modern 
school building, 235 ft. front, estimated to 
cost $100,000. There will be 14 grade rooms. 


DULUTH, MINN.—At the annual confer- 
ence of the Swedish Lutheran churches it 
was decided to erect an hanage here at 
a cost of about i . F. A. Lind- 
holm, Secy., Lafayette, Minn. 


MICH.—See item under 


MINNEAPOLIS, MINN.—On plans drawn 
by Bertrand & Chamberlin, Arcns., 616 Bank 
of Commerce Bidg., EB. HK. Atkinson will 
erect a 4-story store building at the rear otf 
his store on Nicollet Ave. and Seventh St. It 
will be 44 x 100 [L, of reinforced concrete, 
with brick exterior, and will be built suffi- 
cienully strong 80 that ten additional steries 
can be added iater. It will have hardwoud 
interior finish and floors, plate glass, eleva- 
tors, steam heat, plumbing, electric wiring, 
gas. JAMES LECh, 1311 South Seventh St., 


has been awarded the contract. Cost, $50,000 
Plans are under way for the construction 
of coliseum on a sile near the parade. 
Sketches for the proposed building have been 
drawn by Chicage architects Une plan con 
templates the erection of a building, 400 
2u7 ft., of poured concrete with cement floor 
covered with wood and a truss roof. Seats 
are to be arranged in sections so that they 
can be raised intact to the ceiling and leave 


ab open space for exhibitions ihe balcony 
is to be 2U ft. above the level of the main 
floor, so that when the building is used for 
convention purposes the seats will slope from 
the top of the gallery to the stage, affcurd 


ing a clear view of the piatform from all 
parts of the building. Lhe proposed hall 
would seat 8,000 and would cost $100,000 
It is planned to have a board motorcycle 
track with baseball grouuds inside to adjoin 


the coliseum. Walter RK. Wilmot, Mgr. of 
the Minneapolis Automobile Show Associa 
tion, is interested in the preposition. 
WICHITA, KAN.—Bids are asked until 
March 23, by William Sence, City Clerk, for 
constructing an auditorium. rhe Commis 
sioners have accepted the plans drawn by 






Richards, McCarty & Bulford, The Ruggery 
Columbus, Ohio, and several additional sets 
of plans will be drawn for the use cf the 
competitive bidders in preparing their bids 
The maximum cost of the building will b« 
$150,000. 


COLUMBUS, NEB.—Bids are asked by 
James Knox Taylor, Supery. Arch., Treasury 
Dept., Washington, D. C., until 3 p. m, 
April 14, for the construction, complete (ir 
cluding plumbing, gas piping, heating appa 
ratus, electric conduits and wiring), of the 
U. 3. post-office at Columbus 


GRAND FORKS, N. DAK.—Joseph Bell De« 


Remer, Arch., Clifford Annex, is preparing 
Plans for a church building for the Presby 
terian congregation on Fifth S8t., to cost 
$60,000, 


*ENID, OKLA.—Bids are asked by James 
Knox Taylor, Superv. Arch., Tre@sury Dept., 
Washington, D, C., until 3 p. m., April 27, 
for the construction complete (including 
plumbing, gas piping, heating apparatus, 
electric conduits and wiring) of the U. S 
post-office and court-house at Enid, Okla 

LAWTON, OKLA.—The lowest bid for the 
contract to erect a new Indian school build 
ing at Lawton was submitted on March 7 by 
McHenry, Beatty & Co., of East Liverpoci, 
Ohio. Their bid was for $41,975. The only 
other bid submitted was for $45,200, by the 
Newport Construction Co., of Newport News, 
Va. Bids were opened at the Interior De 
partment. 

LAKEVIEW, ORE.—We are officially ad 
vised that the city of Lakeview has voted a 
bond issue of $40,000 for the erection of a 
high school building the coming summer. B 
Daly is Chn. of the Bd. of Education. 

LOS ANGELES, CAL.—The congregation of 
First German Methodist Church has accepted 
plans prepared by A. R. Walker for build 
ing to be erected at Fifth and Olive Sts 
Auditorium will have seating capacity of 
230. The church will cost abcut $70,000. 

The Board of Education has accepted th« 
bid of J. V. McNEIL for construction of 
Polytechnic High School Annex at a cost of 
$63,443. It will be a 3-story reinforced 
concrete building. CROWELL & SUTTON 
received contract for plumbing. 

Announcement is made that construction 
will be begun in 90 days, at the southwest 
corner of Broadway and Second Sts., of a 
10-story $350,000 office building by the 
Broadway Investment Co., represented by C 
Wesley Roberts. The company has pur 
chased from Dr. J. H. Martindale, for $70, 
000, a lot in West Second St., adjoining its 
corner property. This gives the company a 
50-ft. frontage in Broadway and a depth of 
165 ft. in Second St., which will be the di- 
mensions of the building. The purpose tu 
erect the building was made public some 
time ago, and financial arrangements per 
fected, preparations for building having been 
delayed until the acquirement of the lot just 
purchased. It is proposed to arrange the 
building especially for the use of attorneys 
The owners will provide a $25,000 law li- 
brary for free use by tenants. 

TORONTO, ONT.—The Provincial Govern- 
ment has purchased from the School Board, 
at $90,000, a site on Bloor St. East, for a 
residence for the Lieutenant-Governor. 

LONDON, ONT.-—The Denton property on 
Queens Ave. has been purchased by the Ma- 
sons and a temple will be erected at once. 

WINNIPEG, MAN.—A 14-story hotel will 
be erected here in connection with the 
Walker Theater, by the Selkirk Hotel Co., 
which has been incorporated with 1,250,000 
capital. . 

The city is applying to the Provincial 
Legislature for authority to raise $500,000 
fur hospital and morgue purposes. 

Plans have been prepared by Samuel 
Hooper, Provincial Arch., for alterations to 
the parliament buildings, costing $400,000. 

WINNIPEG, MAN.—See items under Ca 
nadian Pacific Ry. in “Railways” column. 

SASKATOON, SASK.—Bids are asked by 
Walter C. Murray, Pres. University of Sas- 
katchewan, until March 21, for the erection 
of the college building, students’ residence, 
power-house, live stock pavilion, agricultura! 
engineering building, on the University 
Grounds in Saskatoon. Plans and specifica 
tions may be seen at the office of the Uni- 
versity, Saskatoon, Sask., or at the office of 
the architects, David R. Brown and Hugh 
Vallance, Canada Life Bidg., Montreal, Que., 
and at the rooms of the Builders’ Exchange, 


Winnipeg, Man. 
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WATER-SUPPLY—IRRIGATION. 


(* denotes that this work is advertised in 
Engineering News.) 


RUSSELL, MASS.—The citizens on Feb. 
28 voted to construct water-works. Durkie, 
White & Towne, cf Springfield, are Eugrs. 

WATERBURY, CONN.—Bids were opened 
on March 1 by the city for laying a 24-in. 
pipe line at Wigwam reservoir. Contract 
has been awarded to 8. CAMOIA, 123 Rich- 
mond St., Boston, Mass., at the following 
prices: 3O sq. yds. chopping and clearing, 
su cts.; 7,000 cu. yds. earth excavation, 6U 
cts.; 200 cu. yds. rock excavation, $4: 3u 
lin. ft. S-in. pipe, 40 cts.; 8,820 lin. ft. 24- 

. pipe, 60 cts. ; 300 lin. it. 4-in. tile drain, 
25 cts.; 40 cu. yds. rubble stone masonry, 
$6; 17 cu. yds, brick masonry, $16; 45 cu. 
yds. concrete masonry, $0; ¥ cu. yds. box 
culvert masonry laid in cement, $8; 30 lin. 
ft. vitrified tile pipe, 12-in., 50 cts.; 30 lin. 
ft. vitrified tile pipe, 18-in., 75 cts.; 44 lin. 
ft. vitrified tile pipe, 24-in., $1; 100 cu. yds. 
dry retaining walls, $6; 200 sq. yds. stone 
paving, $1; 800 cu. yds. slope walls, $2; 47 
cu. ft. cut stone coping, $2; 3O0U cu. yds. 
gravel lining, $1; 300 cu. yds. loose stone 
and riprap, $1; bailing and draining, $500; 
testing pipes under pressure, $300; 800 cu. 
yds. embankment, 3U cts.; 20 cuts cutting 
24-in. pipe, $3.00, etc.; total, $14,178. Other 
bids were: Field, Barker & Underwood, Inc., 
718 Arcade Bidg., Philadelphia, Pa., $20,- 
256; Antonia Lambo and P. Ciminiera, 642 
Bank St., Waterbury, $14,849; Henry Spin- 
ach Construction Co., 216 Lounsbury Bt, 
Waterbury, $23,033; Fred T. Ley & Co., 
Inc., U Bank St., Waterbury, $23,507. R. 
A. Cairns is City Engr. 

BUFFALA, N. Y.—The following contracts, 
it is reported, have been awarded for the 
equipment for the new water-works pump- 
ing station: HOLLY MFG. CO., Roberts 
Ave. and Clinton St., Buffalo, at $674,769, 
for the five pumps; HEINE SAFETY BOIL- 
ER CO., Pennsylvania Bidg., Philadelphia, 
Pa., at $155,500, for boilers; BARTLETT- 
SNOW CO., Cleveland, Ohic, at $32,750, for 
coal and ash conveying machinery; WHITE 
FOUNDRY CO., at $9,900, for 30-ton elec- 
tric crane; DEAN STBHAM PUMP CO., 898 
Ellicott Sq, Buffalo, at $24,330, for feed 
pump. F. G. Ward is Comr. Pub, Wks. Noted 
in March 3° e 

UTICA, N. Y.—Bids will be received by 

E, McGarr, Secy. State Commission in 
Lunacy, Albany, until March 23 for water 
piping for fire protection at the Utica State 
Hospital. Frank B. Ware is State Arch., 
Albany. 

FULTON, N. Y.—Bids will be received un- 
til March 23 by the Board of Public Works, 
J. A. Foster, Pres., for 1,900 %-in. and 100 
%-in. water meters, standard disk type. 

*NEW YORK, ON. Y.—Contract No. 
41, for furnishing and installing 20 5 x 
15-ft. sluice gates, 20 operating mechan- 
isms, eight 66-in. stop-disc frames, four 66- 
in, stop-discs and three sets of drive-shaft- 
ing for various structures along the line of 
the Catskill Aqueduct, at Mount Vernon and 
Brown's Station, has been awarded to the 
OGDEN IRON & STEEL CO., 147 Cedar St. 
New York, by the Board of Water Supply, 
at $90,670. Bids opened on Feb. 15. 

READING, PA.—Bids will be received by 
the Board of Water Commissioners until 
7.30 p. m., March 22 for c.-i, pipes and spe- 
cials, c.-i. gate boxes, laying supply pipe 
from Penn St. reservoirs to Bighth and 
Penn Sts.; scrap iron removal and building 
high-service pumping station. 

FREDERICK, MD.—The Legislature has 
authorized the city to issue $30,000 of bonds 
for improvements to the water-works. 

NORFOLK, VA.—The city has awarded 
contract at $3,747 to BAKER & BRINKLEY, 
of Norfolk, for erecting the pumping station 
on Colley Ave. 

T. B. Dornin, Ch. Engr. Water Dept., is 
preparing plans and specifications for a 
complete revision of the present system of 
water mains. Estimated cost, $250,000. 

FAIRMONT, W. VA.-—The City Council 
has passed the ordinance authorizing the is- 
sue of $100,000 of bonds for improvement of 
water-works. 

WHEELING, W. VA.—The Board of Con- 
trol on March 7 awarded contract for two 
20-ton cranes t» be installed at the water- 
works to the T. H. WYCKOFF CO., of De- 
troit, Mich., at $5,406. 

ANDREWS, N. C.—The city has voted 
$20,000 of bonds to complete water-works 
and electric-light system. H. N. Wells is 
Mayor. 

EDISON, GA.—The city has engaged J. B. 
McCrary & Co., Atlanta, Ga., to prepare 
plans for and construct water-works. Bonds 
for $17,000 has been voted. C. J. Jenkins is 
Mayor. 

WRIGHTSVILLE, GA.—The city will con- 
struct water-works for which $25,000 of 
bonds are available. 

ATLANTA, GA.—The Board “ Water Com- 
missioners has awarded to ABCOCK & 
WILCOX, of Atlanta, sealed for a new 
boiler for pumping station No. 2 at $4, 

MILTON, FLA.—The city has engaged the 
Solomon-Norcross Co., 1622 Candler Bldg., 
Atlanta, Ga., to prepare plans for the ccn- 
struction of water-works. 

GADSDEN, ALA.—The city has engaged 
Hazlehurst & Anderson, Candler Bldg., At- 
lanta, Ga., to prepare plans for water-works 
improvements, plans to include the recon- 
struction of station building, installation of 
filter, bciler, pumps, etc., with construction 
of concrete reservoir, 200 x 50 x 12 ft. Bsti- 
mated cost of reservoir, $12,000. 

*MERIDIAN, MISS.—Bids are asked by 
the Water Commission of the city of Merid- 
ian until April 5 for constructing 8,500 ft. 
of 24-in. reinforced-concrete conduit. Will- 
iam F. Wilcox is Gen. Mgr. 

VICKSBURG, MISS.—We are officially ad- 
vised that the SOUTHERN PAVING & CON- 
STRUCTION CO. has been awarded contract 


for 1 water mains in ple 
alnut and Harris Sts., at se: 
The work consists of furnishing and laying 
pipe, specials, valves, valve boxes and house 
services. C. R. Twiss is City Engr. 

*CINCINNATI, OHIO.—Bids will be re- 
ceived by Lieut. Col. J. G. Warren, Corps 
Engrs., U. 8. A., until 2 p. m., March 28 for 
furnishing and installing a water system at 
Dam 37, Ohio River. 

HAMILTON, OHIO.—Bids will be received 
by the Department of Public Service until 
noon March 22 for furnishing 400, more or 
less, %-in. disk water meters for the needs 
of the Hamilton city water-works for one 
year from date of award of contract. meters 
to be shipped as needed. C. M. Robertson 
is Clk. 

FORT WAYNE post-office), 
MICH.—Contract for extension of water 
mains and construction of meter wells at 
Fort Wayne has been awarded to the WOL- 
VERINE CONSTRUCTION. CO., of Detroit, 
at $3,640. 

GRAND RAPIDS, MICH.—The Pure Water 
Commission has accepted the report of Her- 
ing & Fuller, 170 Broadway, New York. The 
report is said to recommend the following: 
Intake, 48-in. pipe from river to low-lift 
pumping station on Canal St. side, $6,000; 
low-lift pumping station, to include four mo- 
tor-driven centrifugal pumps, each of a 
nominal capacity of 8,000,000 gallons per 24 
hours, the pumps to be electrically driven 
from generators in the present combined 
pumping and lighting plants, $21,000; set- 
Uing and coagulating basins, for filtration 
without softening open concrete basins in 
four units of an aggregate capacity of 5,- 
500,000 gallons, $67,000; reaction chamber 
for softening, where water would be thor- 
oughly mixed and kept flowing at a high ve- 
locity for about one hour to have a nominal 
capacity of 1,000,000 gallons, $40,000; fil- 
ters and appurtenances, the plant proper to 
consist of 5,760 sq. ft. of filter surface di- 
vided into at least eight units, with storage 
room for chemicals and laboratories, offices 
and the preparation and application of the 
chemicals; a head house with a floor area 
of 9,000 sq. ft. and 3,500 sq. ft. for operat- 
ing galleries for the filters, $115,000; clear 
water basin, concrete and 48-in. in diam- 
eter, to deliver to the pump well at the 
present pumping station the water ready for 
circulation through the mains, $39,000; out- 
side piping, $37,000, and clear water con- 
duit, $25,000. Total, $350,000. If softening 
works are omitted, $300,000. 

CHICAGO HEIGHTS, ILL.—New bids for 
the construction of the proposed new pump- 
ing equipment, to include four deep-well 
pumps, two service pumps, transfcrmers, 
switchboard and a drilled well, will not be 
asked until about April 1. W. E. Lennertz 
is City Clk, 

MADISON, WIS.--Bids will be received 
until April 5 by the Capitol Commission for 
furnishing material and installing water 
mains in the Capitol Park and in grounds 
of the heat, light and power plant, requiring 
about 200 tons c.-i. water pipe, 4 to 10-in., 
and about 70 hydrants. Lew F. Porter is 
Secy. 

MILFORD, IOWA.—Contract for the con- 
struction of water-works, 


MOINES BRIDGE & of Des 
Moines, at $9,356, exclusive of well, pump 
house and machinery. Charles P. Chase, of 
Clinton, is Engr. 

*BURLINGTON, IOWA.—The bids _re- 
ceived on Feb, 17 for Sections 2 and 3 of 
the Des Moines County Drainage District 
No. 1 pumping plant were rejected and new 
bids will be received by the Supervisors of 
Des Moines County Drainage District No. 1 
at Burlington, until 2 p. m., March 29, for 
furnishing and erecting complete a brick 
and concrete pumping plant building, to- 
ether with all excavating and filling, and a 
serene brick veneered engineer’s residence. 
The Harman Engineering Co., 120 Fredonia 
Ave., Peoria, is Engr. The eno. ee 
on Feb. 17 were $30,000 and $52,000. 

RUSSELL, KAN.—Bids will be eeehevedt by 
the Water and Light Committee until March 
18 for the copstruction of dam for the pro- 
posed water-works. Burns & McDonnell, 
Scarritt Bldg., Kansas City, Mo., are Engrs. 

HEBRON, NEB.—Contract for furnishing 
material and improving water-works, bids 
opened on Feb. 18, has been awarded to 
LANG & BROWITT, of University Place, 
Neb., at $3,717. 

SHOSHONI, WYO. — The AMERICAN 
LIGHT & WATER CO., Kansas City, Mo., 
has secured contract for the construction of 
water-works here, at $41, 

GREAT FALLS, MONT.—Bids will be re- 
ceived by the City Clerk until March 21 for 
two electrically driven centrifugal pumps, to 
be installed at the pumping station, each to 
have a daily capacity of 2,000,000 gallons. 

VANDALIA, MO.—W. C. JUCKSCH, Times 
Bidg., St. Louis, Mo., has secured contract 
for constructing water-works complete at 
16,120, and a sewer system complete at 
7,660. Bids were opened on Feb. 24. The 
Fuller-Coult Co.,- are Engrs., Chemical 
Bidg., St. Louis. 

GAINESVILLE, TEX.—The City Council 
has voted to purchase the Gainesville water- 
works for 2, and expend $40,000 for 
installation of machinery and extension of 
mains. 


DALLAS, TEX.—Bids were opened by the 
City Commissioners on March 4 for sinking 
an artesian well. R. H. Dearing bid $8.75 
per ft., the city to furnish steam and water, 
or $9.85 per ft., to furnish steam and 
water. Cc kL itherspoon bid $24,000, 
to furnish steam and water, or $8 a ft., the 
city to furnish steam and water. Both bids 
were rejected. 


DALLAS, TEX.—Bids for constructing the 
foundation for the pumpin ng station, building 
the dam, spillway and other appurtenances 
at the White Rocks were received on k 
28. By action of the Board cf City Commis- 


(Detroit 


sioners, March 7, the contract for construct- 
ing the White dam and spillway was 
awarded to the FRED. A. JON Co., of 
Dallas, on a bid of 070. Other bids 
were: Texas Buildi , Fort Worth, Tex., 
$250,271; Fred. A. Jones Co., $253,070; W. 
W. Cook & Co., Junction City, Kan., $300,- 
532 ; + ea Hannon & Co., St. Louis, Mo., 
$285,208 ; D. McCord, Dallas, $283,194: 
John C. incketemed: Houston, Tex., $300,804. 

MOUNTAIN VIEW, OKLA.—See item un- 
der Light and Power Plants. 


SAPULPA, OKLA.—Goodwin & Harper, cf 
Kansas City, Mo., are preparing plans for 
the construction of water-works. LKstimated 
cost, $250,000. 

CENTER, COLO.—Bids will be received by 
the Directors of the San Luis Valley Irriga- 
tion district, Frank G. Sylvester, Pres., un- 
til March 25 for the construction of a por- 
tion of Rio Grande reservoir in Hinsdale 
County. 


CIMARRON, N. MEX.—The Colfax County 
Commissioners on application of O. J. Rob- 
erts, Atty., has granted to H. H. Webster, 
Jr., of Cimarron, a franchise to construct a 
water-works system to supply Cimarron with 
water for domestic and public purposes, 

TACOMA, WASH.—The city is planning to 
erect a standpipe of 500,000 gallons capac- 
ity. W. C. Raleigh is City Bngr. 

OREGON CITY, ORE.—Increase of 500,000 
gallons daily in the filtration capacity of the 
water plant has been determined upon, and 
an order has been placed for the installa- 
tion of another filter unit, which will give 
ie plant a daily capacity of 2,000,000 gal- 
ons. 

M. SISENVINE, of San Francisco, Cal., 
has secured contract for installing a filter 
unit at the water-works at about $4,000. 

BAKER CITY, ORE.—The cost of the new 
Pipe line from Salmon Creek te the settling 
tank, with the construction of parallel line 
and twin reservoir, is estimated by the City 
Engineer at ,000. Of this amount the 
replacing of the Auburn canal flume with a 
conerete pipe will cost $109,000, the con- 
struction of the twin line from the settling 
tank to Baker City will cost $80,000, and the 
building of another reservoir $1 2,060. 

LOS ANGELES, CAL.—The Aqueduct De- 
partment, William Mulholland, Ch, Engr., 
1400 Union Trust Bldg., will soon let con- 
tract for boring eleven artesian wells along 
the aqueduct. 

SAN FRANCISCO, CAL.—Contract for the 
steel work of the ond and Townsend St. 
pumping station of the fire protection sys- 
tem has been awarded by the Board of 
Public Works to the DYER BROS., at 


CALDWELL, IDAHO.—The citizens on 
Feb. 21 voted to issue $50,000 of bonds for 
water-works improvements. F. H. Richard- 
son, of Caldwell, is Engr. 


TORONTO, ONT.—The Board of Control on 
Feb. 25 awarded contract for c.-i. piping to 
the STAVELEY COAL & IRON CO., ‘of 
Chesterfield, England, at $12,479. C. H. Rust 
is City Engr. 


SEWERAGE. 


(* denotes that this work is advertised in 
Engineering News.) 


ALBANY, N. Y.—The Board of Contract 
and Supply on March 7 decided to invite 
bids for the construction of a large sewer 
in the property lying north of Western Ave., 

tween West Lawrence St. and Ontario St. 
The sewer is to run through property that 
has recently Fe acquired by the city for 
the purpose and the understanding is now 
that the work is to be done this spring and 
summer. In all probability a concrete sew- 
er will be built. The specificaticns will be 
ready shortly. 

ALBANY, N. Y.—Bids are asked by the 
Board of Goatiaat and Supply until 3 p. m., 
March 21, for constructing a concrete sewer 
and appurtenances north of Western Ave., 
from Ontario St. to West Lawrence St.; for 
constructing a 12-in. vitrified stoneware pipe 
sewer under sidewalk of Manning Boule- 
vard, from Washington Ave. to Lancaster 
St.; for constructing a 12-in. vitrified stone- 
ware pipe sewer in Myrtle Ave., from Quail 
to Ontario St., and for constructing a 12-in. 
vitrified stoneware pipe sewer in Putnam St., 
from Second Ave., southerly, a distance of 
500 ft. Isidore Wachsman is Secy. of the 
Bd.; Walter Melius is City Engr. 

NEW YORK, N. Y.—Bids are asked by 
George Cromwell, Pres. Boro. of Richmond, 
until noon, March 29, for constructing tem- 
porary sewers in Richmond. 

NEW YORK, N. Y.—Bids are asked by 
Cyrus C. Miller, Pres. Boro, of The Bronx, 
until 11 a. m., March 24, for constructing 
sewers and appurtenances in West 178th 8t., 
between Harlem River and Sedgwick Ave., 
and in Burnside Ave., between Sedgwick 
Ave. and the existing sewer in Aqueduct 
Ave., with branches in Cedar Ave., between 
Sedgwick Ave. and the summit north of West 
180th St; in 177th St., between Cedar Ave. 
and the Putnam Division of the New York 
Central & Hudson River R. R.; in Loring 
Pl., between Burnside Ave. and West 180th 
St., and in Andrews Ave., between Burnside 
Ave. and West 180th St. 

*COMSTOCK, N. Y.—Bids are asked by 
Cc. V. Collins, Supt. of State Prisons, Al- 
bany, until noon, of April 5, for the con- 
struction of a sewage disposal system for 
the Great Meadow Prison, at — N. 
Y. F. B. Ware is State Arch., Alban 

ROCHESTER, N. Y.—E. A. beers City 
Engr., has presented to the State "Health 
Department, Albany, plans for disposal of 
the sewerage. The work involves piping of 
the city sewage from mouth cof East side 
trunk sewer in the lower river, through a 


be screened and then a into 
the lake, 7,000 ft. from shore, a depth of 
45 ft. of water. As soon an erieiat sanction 
is obtained the work will start. Ultimately 


a bond issue of $1,000,000 wil) 
it will take several years to 
work. 

BRIGHTON, N. Y¥.—Dr. Wm. 
Health Officer, has received 
State Health Commissioners ;| 
Plans for a sewage disposal 
erected in connection with the 
hospital on the county farm p: 
were prepared under the super: 
Y. McClintock, County Engr., 

FULTONVILLE, N. Y.—Gover 
has signed the bill legalizing 
$10,000 of sewer and paving | 

*SOUTH AMBOY, N. J.—Bids 
ceived by Joseph F. Fulton, City 
7.30 a. m., March 29, for the 
of a sanitary sewer system her 
Fulton is City Clerk. 

SYRACUSE, N. Y.—Contract » 
be let about Aug. 1 foy the con 
the new trunk sewer to be cons: 
E. Colvin St., and the Lackawa 
tracks to Poplar St. and Ackerm 
the 17th Ward. Estimated co 
Henry C, Allen is City Engr. 

ALLENTOWN, PA.—Plans and 
tions for the proposed sewage dis 
at the county house will be com; 
few weeks. R. S. Rathbun is ( 

*BALTIMORE, MD.—B. F. Swe: 
Camden, N. J., were the lowest 
$44,916, on March : 2, for the const: 
underwater discharge conduits 
Contract No. 47, and David P< 
North Calvert St., Baltimore, at 
for the construction of storm-wat: 
Contract Ne. 9 Calvin W. Hend: 
Engr. Sewerage Comn. Both re 
for award. 

*WASHINGTON, D. C.—Bids ar 
the Commissioners until 2 p. m., 
for constructing sewers in the | 
Columbia. 


BIG STONE GAP, VA.—Bids wi 
ceived until April 15 by the city & 
and sewer work. Estimated. « 
$22,000. 

PORTSMOUTH, VA.—Contracts h 
awarded as follows by the Sewer Co 
for furnishing and erecting, includ 
dation, and all connections, etc., t! 
ing-equipment for operating sewage 
Air compressors to LAIDLAW-DU\ 
DON CO.; boilers to ERIE CITY 
WORKS, and chimney to M. W. K 
CO. Total cost, $15,065. V. O. Ca 
is City Engr. 

FLORENCE, 8S. C.—The MAT’ 
JOHNSON CO., of Florence, was 
contract by the Sewerage Commi 
March 3, at $69,368, 
tary sewer system, 19 miles of pipe 
from 8 to 18-in. diameter, and dispos: 
complete. H. 8. Jaudon, Savansah, 
Engr. H. K. Gilbert is Chn. Sew 

MILTON, FLA.—The city has 
Solomon-Uorcross Co., 1622 Cand 
Atlanta, Ga., to prepare plans for 
system. Bonds have been voted. 

TUSCALOOSA, ALA.—Bids are a 
the city until March 17 for laying 


pipe in connection with sanitary sew: 


struction. Estimated cost, $24,300. 
Nichol is City Engr. 


for constructin: 


ST. BLMO, TENN.—James A. Fairicigh, 


C. E., Memphis, Tenn., has estimat 
cost of (3°940,000. = sewer system at 


$35,000 to 
*LOUISVILLE, KY.—The HENRY 
KEL CO., 443 Garden St., Louisvil! 


been awarded contract at about $55,01 


the construction of Section A of the 
wood sewer. 


concrete sewer, 39 to 66 
lin. ft. of 20-in. vitrified pipe; 


excavation, and 2,760 
brick paving. Bids were opened on M 


*MOUNT STERLING, KY.—Bids wer 
ceived by the City Clerk on March 
furnishing all material and laying « 


4,52 
ft. of earth excavation; 1,500 cu. yd 
sq. yds. of v 


The work includes 1,440 cu 
yds. of concrete masonry; 5,951 lin. 
-in. diamete: 


about 9% miles of sewers, varying iv size 


from 6 to 24-in. 
all manholes, lampholes, flush 
also reinforced concrete septic tanks. 
= bidders were: Cc. E. 

Ky., $42,869; C. C. 


$46,765 ; H. Pa Bell, Lexington, Ky., 


956° (bid on 200 yds. of rock instead of 
difference of about $3,000); Louis d« 
nets, Lexington, bid on septic tank on 
599; Clark County Construction Co., 


$41,000. Charles E. Collins, Consult. 
Drexel Bldg., Philadelphia, Pa. 
last week. 


AKRON, OHIO.—Bids will be recei: 
the office of the Department of Pub! 
vice until March 21, for the construc! 


in diameter, together 
tank 


. Harris, Covi 
Miller & Co., Covi 


Adv: 


$39, 


Ooo 


10g 
$6,- 
bout 
or 
igt., 
ised 


1 at 
Ser- 
n of 


a storm water sewer in and along | irtge 


St., from a point 210 ft, east of R: 


St. to Snyder St., and in and along 


St., from Bartges St. to Howe St., w 
catch basins, lampholes. 


the necessary 
holes, ventilators and appurtenances, 
accordance with the plans, 
fications on file in the office of the C 
gineer, where plans, profiles and s| 
tions may be seen and bidding blan 
be obtained. 


DAYTON, 
low bidders on the contract for the 
St. sewer, on March 5, at 
crete, with brick invert, and $6,593 f: 
concrete. Seven bids were received. 


LIMA, OHIO.—Bids are asked unt! 
, by S. S. Wheeler, Secy., | 


March 
Bidg., Lima, for furnishing all lat 


a necessary for the construct! 


ee 
Distric 


of a 10-in, vitrified pip: 
W basin and outfall wall 
Tuberculosis Hospital. 


CINCINNATI, OHIO.—Bids will be ' 


until March 21 by the Board of Pub 


vice, John J. Wenner, Cik., for fur 
material and constructing sewers in 


Rosehill and Beec 


profile and 


John W. Gauthier is DL 
OHIO.—Hecker & Kershn: 


801 f 


tges 

j 

nond 
y 


eci- 

En- 
fica- 
may 


were 
uynes 

con- 
plain 


land 
and 
and 
ewer 


the 


eived 
Ser- 
hing 
alte, 
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the largest part of which is creosoted wood 
bleck. Contracts were awarded as follows, 
viz.: 150,000 sq. yds. of 4-in. creoso 

blocks REPUBLIC CREOSOTING co., 
eee, Norway and tamarack at 

1.82% per sq. yd. f. o. b., long leaf pine at 
1,55 per sq. yd. f. o. b.; ,000 bbis. of 
Atlas Portland cement, N. W. LIMB CO., St. 
Paul, Minn., $1.10 per bbl. f. 0, b.; 000 eu 
yds. of crushed granite, WESTERN GRAN. 
TE CO., St. Cloud, Minn., $1.98 per cu. 

b.; 20,000 sq. yds. of brick 
PURINGTON PAVING BRICK CO., Gales- 
burg, Il., 90.8 ets per sq. yd. f. o. ’b.: 40,- 
000 sq. yds, of sandstone blocks, KETTLE 
RIVER CO., Minneapolis, $1.54 per sq. yd. 
f. G. b.; 5,000 lin. ft. of granite curb, N. 
W. GRANITE co., St. Cloud, Minn., 
cts. per lin. ft. f. o, b. straight, 75 cts. per 
lin. ft. f. o. b. radius; 5,000 lin. ft. of sand- 
stone curb, KETTLE RIVER CO., Minneap- 
olis, straight, 58 cts. lin. ft. f. o. b., radius, 
63 cts. per lin, ft. f. o. b. Andrew Rinker 
is City Engr. 

Bids are asked by the City Council until 
March 25 for a 10-ton road roller for the 
Fourth Ward streets. Andrew Rinker is City 
Engr. 

Bids will; be received until March 31 by J. 
A. Ridgway, Secy. Bd. Park Comrs., for con- 
structing a park drive between Superior Ave. 
and Sixth Ave. North through Glenwood 
Park. 

FARIBAULT, MINN.—Bids will be received 
March 19 by the Common Council for pav- 
ing with brick, blome, concrete, mineral 
rubber, macadam, sandstone block and creo- 
soted block Central Ave., Third and Fourth 
Sts., requiring in all about 25,700 sq. yds. 
of pavement and one mile of curb. 

SIOUX FALLS, 8S. DAK.—Bids are asked 
by the City Auditor until March 29 for pav- 
ing Sixth St. and for constructing State 
Road No. 18. 

*BOZEMAN, MONT.—Bids are asked by A. 
M. Brandenburg, City Clerk, until 7 p. m., 
April 7, for the construction of cement side- 
walks, curbs, gutters and crosswalks in the 
city of Bozeman. 

INDEPENDENCE, MO.—Bids will be re- 
celved until March 18 by the County Court 
for four miles of draining and grading on 
the C. A. Duck Road; also for 2% miles on 
the W. H. Holke Road, 2% miles east of In- 
dependence. 

Bids will be 
until March 22 
Tarrsney, Red 


received same place as above 
for grading and draining the 
Bridge and Coal Mine Rock 
Roads: probable cost, $7,150, $7,150 and $6,- 
945, respectively. R. T. Proctor is County 
Ener., Independence. 8S. A. Boyer is Clerk, 
Independence. 

DALLAS. TEX.—A contract has been let 
to the TEXAS BITULITHIC Co., Dallas, 
Tex., for 1,198 sq. yds. of brick pavement. 

CATHLAMET. WASH.—Bids will be re- 
ceived at the office of Joseph Girard, Audr., 
until! noon, March 19, for the opening and 
construction of county road established 
around the hill known as the “McKinley 
Hill” on the upper Klocoman County road. 

PORTLAND, ORE.—The following con- 
tracts have been let: HEBE CONSTRUC- 
TION CO., 8,409 sq. yds. bitulithic pave- 
ment: WARREN CONSTRUCTION CO., 44,- 
123 sq. yds. bitulithic pavement. 

LOS ANGELES, CAL.—The Board of Pub- 
lie Works has let contract to GEORGE R. 
CURTIS for improving 43d St., at 20 cts. 
per ft. for asphalt paving. 


MANUFACTURING PLANTS. 


(* denotes that this work is advertised in 
Engineering News.) 


BOSTON, MASS.—Bids were received on 
March 12 as follows by the Bureau of Yards 
and Docks, Navy Dept., Washington, D. C., 
for constructing a wire-rops mill at the 
Navy Yard, Boston: Daniel O’Brien, 1722 
Park St., Syracuse, N. Y., Otis elevator, (1) 
$53,870; (2) $49,986; (3) $56,900 (Wilson 
type); (4) $53,528; (5) $55,370. Noel Con- 
struction Co., U. 8S. Fidelity & Guaranty 
Bldg., Baltimore, Md., (1) $52,500; (2) $49,- 
000; (3) $3,400 (add); (4) $100 (deduct); (5) 
$1,200 (add); (6) $1,700 (deduct); (7) addi- 
tional concrete footings, $6. eu. yd. J. E. 
Locatelli & Co., Inc., 46 Cornhill St., Bos- 
ton, Mass., (1) $45,628; (2) $41,319; (3) $2,- 
798 (add); (4) $100 (deduct); (5) $1,050 
(add); (6) $3,900 (deduct). Kennedy & 
Peterson, 18 Cambria St., Boston, Mass., 
(Wilson shutter and elevator | ae = 
by The Portland Co.), (1) $43,900; (2) $44,- 
215; (3) $3,180; (4) $460 (deduct; (5) $1,130; 
(6) ,600. William Crane, Water S&t., 
Boston, Mass., (Otis elevator), (1) $55,676; 
(2) a ba (8) $3,489 (4) no change; (5) 
$1,500 ) $3,500. Cc. M. Leach, P. O. Po 

TA, Mass., (1) $49,873; (2) $45,985 
3) $3,000; (4) $200 fieanct}: (5) 3, 173; tai 
$4,500. Charles H. Belledeu, i 85-39 
Wareham St., Boston a S9., $51,820; 
(2) $3,800 (deduct) ; $3,517 14a): (4) 
$160 (deduct); (5) 18 (add). The Con- 
nors Bros., 157 Plain St., Lowell, Mass., 
(Otis elevator), (1) $46,600; (2) $42,800; (3) 
$2,600 (Wilson, add); (4) $200 (deduct); (5) 
$1,500 (add); (6) $3,300 (deduct). H. P. 
Converse & Co., 83 Broad St., Boston, 
Mass., (Otis elevator), (1) $55,000; (2) $51,- 
200; (3) $8,000 (Wilson): (4) $100 (deduct); 
(5) $1. 800; (6) $5,000 (deduct). James E. 
Leamy & Co., 26 Larned Bldg., Syracuse, N. 
Y., (1) $52, 244: (2) $48,444; (3) $2,882; (4) 
$300: (5) $2,636. Marr Bros. & Stewart Co., 
95 Milk St., Boston, Mass., (1) $52,987; (2) 
$49,108; (3) $55,744 (Wilson); $56,069 (Wil- 
son); (4) $100 (deduct); (5) $1,800 (add); 
(6) $4,225. Whitcomb & Kavanaugh Co., 6 
Beacon St., Boston, Mass., (1) $61,678; (2) 
$57,798: (3) $3,505 (add): (4) $200 (deduct); 
(5) $973 (add): (6) $3,695 (deduct). 

NEW MILFORD, CONN.—The plant of the 
New Milford Foundry & Machine Co., which 
was burned March 1, will be rebuilt, ac- 
cording to the present plans of the owner, 
Jasper A. Northrop. The loss by the fire 
was $20,000, including valuable patterns. 

WATERTOWN, N. Y.—The TORRINGTON 
BUILDING CO. has secured the contract for 
the erection of an additional factory for 


Cluett, Peabody & Co., of Waterford, N. Y., 
manufacturers of shirts and collars. The 
plans call for a brick structure 105 x 344 
ft., two and four stories high. 


NEWARK, N. J.—The Central meee 
Co., of Newark, N. J., is preparing to make 
an "addition to its plant at 591 st., 
which will include the erection of severai 
1 and 2-story brick buildings. 

ROCKINGHAM, N. C.—The stockholders 
of the Hannah Pickett Mills Co., of Rock- 
ingham, N. C., have given their sanction to 
the recently announced enlargement pro- 
posed by the directors. The managers will 
arrange at once for the erection of the 
100 x 250-ft. addition and the installation 
of 200 looms. This installation will enable 


the company to weave the product of its 
10,000 ring spindles, which have been pro- 
ducing cotton yarns. 
the betterments 
60,000. 


The expenditure for 
will amount to probably 

COOLEEMEE, N. C.—J. M. Greenfield, of 
Kernersville, N. C., has decided to locate a 
mill for knitting hosiery at Cooleemee, N. 
C. He will prepare plans and specifications 
at once for the building and decide on the 
number of machines to be installed. Con- 
pee probably will be awarded within 60 
ays 

CHAPEL HJLL, N. C.—The T. F. Lioyd 
Mfg. Co., of Chapel Hill, N. C., contem- 
plates obtaining plans and specifications for 
the erection of a building to be equipped 
with 10,000 spindles and complementary ap- 
paratus to manufacture cotton yarns. This 
company was recently incorporated with a 
capital stock of $200,000. It expects to 
complete arrangements during the next two 
weeks and to award contracts for buildings 
and machinery. The incorporators include 
T. F. Lioyd, I. W. Pritchard, of the Bank 
of Chapel Hill, W. S. Roberson and Louis 
Lloyd. 

CHESTER, 8. C.—F. M. Boyd, of Chester, 
8S. C., and B. B. Reid, of Newberry, S. C., 
will form a $25,000 company to build a 
hosiery mill at Chester. They intend to 
install 100 knitting machines, dyeing and 
finishing equipment, electrical motors, etc. 
Mr. Boyd will be Pres. and Mgr. 

VALDOSTA, GA.—The Georgia, Southern 
& Florida Ry. Co., J. B. unson, Vice- 
Pres., Macon, Ga., has purchased 14 acres 
of land at Valdosta, on which will be erected 
car repair shops to cost about $40,000. It 
- stated that a roundhouse will be built 
ater. 


ARCHER, FLA.—The Maddox Foundry & 
Machine Co., Archer, will erect a 40 x 118-ft. 
addition to its machine shop and a 30 x 40- 
ft. addition each to its pattern and black- 
smoth shops. It is in the market for equip- 
ment for these additions. 


JOHNSON CITY, TENN.—D. D. Little, of 
Spartanburg, .S. C., is planning the erec- 
tion of a cotton factory at or near Johnson 
City, Tenn. He is interested now in several 
successful cotton manufacturing enterprises 
and may soon announce plans for another 
plant. Mr. Little is Pres. and Treas. of 
the Marion Mfg. Co., now building a mill 
at Marion, N. C. 

ELKHART, IND.—It is reported that bids 
will be asked by the Brice H. Reid Co. for 
the erection and installation of a factory 
building. B. H. Reed is Pres. 

BOSWELL, IND.—The Boswell Grain Co. 
has been incorporated to build and equip a 
grain elevator and storehouse. Charles Men- 
efree, W. R. Frazier, Samuel Nall, Carl 
Lamb and Joseph Signer are Dirs. 


JACKSON, MICH.—Allen & Hill, Archs., 
711 Gas Bildg., Detroit, have let general 
contract to NORTH & BROSSHAM, Jack- 
son, Mich., for a bakery, with two stories 
and basement, 211 x 90 ft. Price, $22,000. 
Owner, Jackson Bakery Co. 

NORTH CHICAGO, ILL.—Bids are asked 
by R. F. Nicholson, Ch. of Bureau of Navi- 
gation, Navy Dept., Washington, D. C., - 
til noon, April 6, for a refrigerating and 
ice-making plant at the Naval Training Sta- 
tion, Great Lakes, North Chicago, Ill. We 
are officially advised that this installation 
includes a 30-ton refrigerating machine, a 
5-ton ice-making plant, together with cer- 
tain cold storage insulation, brine circulat- 
ing pipes, and auxiliary apparatus. Propo- 
sals for this work are in two parts, to be 
opened at Washington, D. C., one part by 
the Bureau of Navigation, and one part by 
the Bureau of Supplies and Accounts. Spec- 
ifications are on file at the office of Engi- 
neering News, New York. 

EAU CLAIRE, WIS.—A manufacturing 
plant is to be built at Hau Claire, Wis., by 
the Girnau Mfg. Co., recently organ 
which has been incorporated in order to en- 
ter upon the construction of contractors’ ma- 
chinery, including concrete mixers. 

SHEBOYGAN, WIS.—The American Hide & 
Leather Co. is considering the erection of a 
3-story addition, 20 x 170 ft., to its plant on 
New York Ave. 

MILWAUKEE, WIS.—It is stated that the 
O. C. Hansen Mfg. Co., 365 East Water St., 
Milwaukee, manufacturers of gloves and mit- 
tens, contemplates erecting a factory build- 
ing at Milwaukee and Detroit Sts. in this 
city. The building will be eight stories high. 
The structure will cost about $125,000. 

RHINELANDER, WIS.—The Robbins- 
Johnson Lumber Co. has let the contract for 
the erection of a saw mill on the site of the 
Clayton mill to D. J. MURRAY MFG. CO., 
of Wausau. It is to be ready May 1. 

DES MOINES, IOWA.—The M. N. Baker 
Machinery Co., 206 West Court Ave., has 
secured a site, 60 x 160 ft., at Bast Fourth 
and Grand Sts., for the erection of a fac- 
tory building to cost from $20,000 to $30,000. 

MONTICELLO, IOWA.—Bids for the aa 
factory for the Hoag Duster Co., be 
erected from plans by Harry E. Neteote In- 
dependence, Iowa, are as follows: H. C. 
EHRKB, Lamont, Iowa, $13,634 (awarded 
contract); C. W. Ennis, Toledo, Iowa, $14,- 
800; George A. Netcott, Independence 15,- 
346 G. W. Smith, Cedar Rapi $ig.s2t 

B. Brown, Cedar Rapids, $16, 
ona & Southerland, Cedar Rapids, ‘g50,000. 


MUSCATINE, IOWA.—The Puritan Ice Co., 
Muscatine, Iowa, has awarded a agg pe 
WILLIAM KINCAID, of this city, ge 
construction of an ice plant. It is hoped to 
have the building sufficiently advanced to 
begin installing the machinery in four or 
five weeks. 

LAKE MILLS, IOWA.—Kinney & Jogerst, 
Archs., are preparing plans for a canning 
factory which Scar Nelson will erect at Lake 
Mills, Iowa. It will be 50 x 187 ft., brick 
or cement exteri a portion of it will have 
one story, a port on two stories and a part 
three stories. The building will be of rein- 
forced concrete construction, with electric 
wiring. Cost, $15,000. 

MINNEAPOLIS, MINN.—JOHN WUNDER, 
Lumber Exchange, has the contract to erect 
the addition to the factory of the Northwest- 
ern Knitting Co., Lyndale and Western 
Aves. The building will be of reinforced 
concrete, 150 x 250 ft., five stories high. It 
will have a double basement, gray brick ex- 
terior, steam heat, plumbing, electric wir- 
ing, and oe machinery —_ coment neces- 
sary for the manufacture of knit goods. Cost, 
$100,000 - 

TUCUMCARI, N. MEX.—S. W. Bunce, of 
Boulder, Colo., will erect a factory for man- 
ufacturing brick, here. Estimated cost, 
$20,000. 

VENTURA, CAL.—The Ventura Mill & 
Lumber Co. has had plans ey for a 
fireproof brick building, 80 x 120 ft., 
pape on Front St., to replace its present 
mill. 

SAN DIEGO, CAL.—The San Diego Pack- 
ing Co. will erect a $40,000 factory for curing 
and packing fish products. The Ras od 
has been incorporated for $150,000 by D. 
Hume and associates. 

INGLEWOOD, CAL.—William Howley and 
Charles W. Grant, of Los Angeles, Cal., 
will establish a paint and oil manufacturing 
plant here. A site has been donated on 
Railroad St. 

WINNIPEG, MAN.—See items under 
Canadian Pacific Rys. under “Railways.” 

SPRINGFIELD, MAN.—Bids are asked for 
equipment for locomotive shops, etc. See item 
under Transcontinental Ry., under “Rail- 
ways.” 


MISCELLANEOUS CONTRACTS. 


(* denotes that this work is advertised in 
Engineering News.) 


U. 8S. RECLAMATION SERVICE.—AIl news 
relative to canal projects, etc., will be found 
under Water Supply—Irrigation. 


ROAD ROLLERS. —New York, N. Y.—See 
item under Streets and Roads. 

DREDGING.—Baltimore, Md.—Bids will be 
received until 11 a. m., March 23, by the 
Board of Awards for dredging. O. F. Lackey, 
Harbor Engr. 

DREDGING.—Wilmington, — —Bids_ will 
be received by Maj. R. R. ymond, Corps 
Engrs., U. S. A., until March “Ia, for dredg- 
ing the St. Jones and Murderkill Rivers, Del. 

DREDGING.—Toronto, Ont.—Bids will be 
received until noon, March 30, by C. W. Pos- 
tlethwaite, Harbor Master, for dredging re- 
quired in the harbor of Toronto for this sea- 
son. 

SAFES.—Washington, D. C.—Bids will be 
received by James Knox Taylor, Supervis- 
ing Arch., Treasury Dept., until March 25, 
= furnishing safes for various public build- 
ngs. 

ROAD OIL.—New York, N. Y.—Bids will be 
received until 3 p. m., March 31, by the 
Department of Parks for furnishing and de- 
livering 50,000 gals. of dust preventive or 
road oil. 

CEMENT.—Winnipeg, Man.—The Board of 
Control has let contract for furnishing 25,- 
000 bbis. cement (bids opened Feb. 21) to 
ws a LEB, of Winnipeg, at 64.06 cts. per 


MOULD.—New York, N. Y.—Bids will be 
received by the Department of Parks until 
3 p. m., March 24, for furnishing and de- 
livering 1,700 cu. yds. of organic moulf for 
parks, Boro. of The Bronx. 

WHARF.—St. John, N. B.—The Harbor 
Commissioners will call for bids probably in 
April or May for a wharf at Reed’s Ly 
including warehouse, to’ cost about $40,000. 
Wm. Murdoch is City — 

DITCHING.—Geneseo, N. 
ceived on March 5 for 6000" iin. 
ing for the use of the vill 
Contract was let to ANDRE BROWN of 
Geneseo, at 49 cts. per cu. yd. of f earth. 

TILE.—New York, N. Y:—Bids will be re- 
ceived until 3 p. m., March 24, by the 
Department of Parks for furnishing and de- 
livering clay, loam and porous agricultural 
drain tile for parks, Boro. of The Bronx. 

CEMENT.—New York, N. Y.—Bids are 
asked until 3 p. m., March 24, by the De; 
ment of Parks for furnishing and deliv 
ing 100 bbls. of Portland cement (No. 1, 
1910), for parks, Boro. of The Bronx. 

*TIMBER.—Detroit, Mich.—Bids will be re- 
ceived until 3 & & a Ye 14, by Col. C. 
McD. Townsen a Oe aes 
Jones ae for ‘tarnishing and and “@elivering at 
St. Marys Falls oe ichigan, about 2,- 
630,000 ft. B. M. of timber. 

ENLARGING DITCH.—Sioux City, lowa.— 
No bids were received on h 2 by E. BE. 
Hosmer, re Auditor, for enl ng lat- 
eral “G’ of the Farmers’ Ditch; lateral is 
about 4% miles in ‘7 and the amount of 
excavation is about 16,000 yds. 

VACUUM CLEANER.—Cleveland, Ohio.— 
Bids will be received until March 23 by the 
County Building Commission fcr installing 
a vacuum cleaning plant in the ee 
County court-house. French & MHubbar 
Engrs., Albany Bidg., Boston, 

*LOCK GATES, wy Fy . y. Va. 
—Bids will be received oy, Cat Capt. Alt- 
staetter, Corps Engrs., U. ‘;* aan 11 


—Bids wer 
* of aiteh- 
ft Geneseo. 


March 21, for furnishing a 
steak. ‘lock gates and lock-operatir 
ism for Dams Nos. 8 and 11, Ohic 

ae ee. Ga:—Bids Ww 
ceived by R. V. La Dow, Supt. ; 
Dept. of Justice, Washington, D 

10 a. m., April 4, for furnishin. 
livering at the United States 
Atlanta, Ga., 10,000 bb!a. of Po 
ment, for use at that institution. 

CRIB WORK.—North Chicago, 
will be received until noon, March 
Bureau of Navigation, Navy Dept 
ington, D. C., for the construct} 
south outer crib at harbor entra 
ignated as Crib “B.”’ Naval Trai: 
tion, Great Lakes, North Chicago 

AIR COMPRESSOR OUTFIT.—N 
| eet were received on Mar 
Kingsley L. Martin, Bridge Comr. 
ae and installing an automatic / arm 
system. Contract was let to the MR. 
WELL FIRE ALARM TELEGRAPH T 
Barclay St., New York. Estimat " 
$5,000. 

DITCHES.—Valparaiso, Ind.—Bids 
ceived by G. F. Stinchfield, Count, 
on March 1 for constructing the S 
Lamporte Ditch, eight miles in ler 
cluding 68,594 cu. yds. excavafion 
a cost, $10,209. Contract was 

L. DeNEEN, Imlay City, Mich 
ote. per cu. yd. 

DITCH.—Grant Park, Ill.—Bids w 
ceived on March 3 by the Drainage ( 
sioners of Exaline Creek, Union 
No. 2, towns of Sumner and Hill, 
office of Emery L. Jarvis, Clk., Gran: 
for enlarging and grading a ditch at 
miles in length. Contract was awa: 
WM. BROWN, Hebron, Ind. 

DRAINAGE.—Spencer, lowa.—Bids 
received until March 18 by the B 
County Supervisors for constructi: 
Ocheyedan River improvement, kn 
Drainage Dist. No. 6 requiring 610,7 
excavation in Sections 1-6, consecu' vely 
and’ separate bid for Section 7, 1,167 yds 
A. W. Chamberlain, County Audr. 

*TILE DRAINS.—Monticello, Ill. —Bids 
were received on Feb. 26 by the Lake Fork 
Special Drainage District Commissioners at 
County Clerk’s office, Monticello, 1) for 
the construction of 25,955 ft. of tile drains 
ranging in size from 8 to 20 ins. W. J 
Day, Bement, Ill., is Engr. Contract has 
been awarded to MEPES, CAZALET & DkE- 
BRUN, of Assumption, Ill., at $7,982 

TRAM, CYANIDE PLANT, ETC.—PFair- 
view, N. Mex.—The Black Range Reduction 
Works, of Weber (Fairview post-office), N 
Mex., is drawing plans and will consider bids 
for an aerial tram system, and 100-ton mill- 
ing and cyanide plant to be driven by steam- 
electric power; also for electric hoists, air 
compressors, drills, etc., for its gold and 
silver properties in the Black Range Moun- 
tains. 

*COMFORT STATIONS.—Niagara Falls, N 
Y.—Bids will be received until noon, March 
25, for construction complete, including 
plumbing and electric work, of Public Com- 
fort Station No. 1, and Dressing Pavilion 
and Public Comfort Station No. 2 on Goat 
Island, State Reservation, Niagara Falls, 
N. Y. Bids will be received by Edward H 
Ae Supt. State Reservation, Niagara 
alls, 


DITCH.—Columbus, Ohio.—Bids were re- 
ceived March 7 by the County Commission- 
ers for deepening and straightening Mason 
Run Ditch in Truro and Mifflin Townships, 
Secs. 1, 2, 3 and 4, a total distance of 19.9 
ft., containing 15,763 cu. yds. coarse gravel 
and clay excavation. Hugh K. Lindsey, 
County Surveyor. Contract was awarded to 
WARD, WELLINGTON & CO., Ashville, 
Ohio, at $4,295. 

*DREDGING EQUIPMENT.—Philade!phia, 
Pa.—Bids will be received by Jos. F. Hass- 
karl, Acting Dir., Dept. Wharves, Docks and 
Ferries, until noon, March 28, for one hy- 
draulic dredge, one combination dredge, one 
tug boat not less than 80 ft. over all, one 
tug boat not less than 60 ft. over all, one or 
three bottom dump scows of about 500) yds. 
capacity, and one or three bottom dump 
scows of about 300 yds. capacity. 


DITCHES.—Harvel, [Ill.—Bids were re- 
ceived March 1 by the Commissioners of 
Union Drainage District No. 2, towns of 
Harvel and Kings, counties of Montgomery 
and Christian, at Harvel, for cleaning out 
and reconstructing open "ditches, estimated 
to contain 49,886 cu. yds. J. W. Dapper is 
Engr., Taylorville. Contract was awarded 
to A. J. jm ge tal Farmersville, I). 
Estimated cost, $9.977 

*BARGE CANAL.—Albany, N. Y.—Bids will 
be received by F. C. Stevens, Supt. Public 
Works, until ag April 7 for Contract No. 
90: Erie Canal, Section 6; Oswego Canal, 
Section 1; Champlain Canal, Section 3. For 
furnishing and installing equipment for « = 
ating and lighting Lock No. 24 on Erie (a- 
nal, Locks Nos. 1, 2, 7 and 8 on Oswego 
Canal, and Locks Nos. 9, 11 and 1. on 
Champlain Canal. Sheets 1 to 65, inclusive. 

RIFLE RANGE.—Blauvelt, N. Y.—The 
State Armory Commission has awarded °0n- 
tracts for the construction of new State ‘tifle 
Range at Blauvelt, Rockland County, » Y., 
as follows: For the construction and «rad- 
ing, to MARTIN MURRAY, Troy, N. ‘. at 
$111,121; for the ig Ye to FROST 
& SHEL DON, aes : i oe eet for 
scorers’ desks, to L. STOTT LUM ER 
co., of Norwich, Nn & #8 at $1,554. . Major 
F. A. McNeeley is Secy. of the Co 

CANALS.—Edenton. N. C.—Bids wil! re- 
ceived by the Commissioners of the | «ar 
Swamp Drainage District, W. J  Berr: a, 
Secy., Edenton, N. C., on March 2 ‘or 
construction of canals, including one = 
canal an@ five branches, amounting to 1 00t 
cu. yds.; bids to for each in ‘tall 
per cu. yd. Plans, profiles, specifics \on8 
and other agg ~ - ~ Bgge | be had of Pat- 

ck Matthews, Ch. —— of = = 

Edenton. Maen other = > 
be opened right away in acer’ 
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LIST OF CONTRACTS PENDING. 


Lig, Heat and Power Plants. 


Noted in 
issue of 


g bs New Orleans, La.... 3-17 
3-18 : tation, “ih 


3ys -anchise, Los Angeles, Cal...... 3- 3 
1 . franchise, Ft. William, Ont. 3-17 


4 2 lieating, ete., Portland, Me...... 38-17 
4. 5 ing, etc., Fort Dade, Fla. - 3-10 
4 achise, Hayward, Cal........ 3-3 
4-7 ower plant, Albany, Pee: Disvccs 3-17 
4-13! Light system, Ft. Sill, Okla..... 3-17 
4-l4*) ower station, Rumford, Me...., 3-17 
4-1 ec. plants, Camrose, Alta..... 3-10 
Bridges. 






ridge, Georgetown, ag = al 3-10 
Brides. work, Cleveland, Ohio.... 3-10 
ridge repair, Richmond, Ind... 3-17 
9] hridge, Minneapolis, age 3-17 
>») Bridges, Grand Fork, N. Dak.... 3-10 


weeeee 








He j ‘ain Kempton, Pa....... 
3-31* Bridges, Mtageapete, * Minn. 
4- 4 Bridge, Streator, Pawhsee bese - 
4- 4 Bridge, Laporte, Ind ae euetce ke 


4- 4 Bridge, a a. ee : ’ et 
4 Bridge repa * arrisonburg, La 3- 
fs 5 Bride, San Jose, Cal............ 3-3 
+ 5 Bridge, Castlerock, Wasb........ 2-24 
6- 1 Substructure, Whiterocks, Utah.. 3-10 






Buildings. 

8-18 Post-office, Rome, Ga........... 2-3 
3-18 Ordnance sho , Ft. Wadsworth, Bove 

¥. (Mfg. Pi.) ......- 8 
3-19 Building, New York...... ° 8 
8-21 School, New York ........+.+s. : 8-10 
3-21 Quarters, etc., Ft. D. A. Russell, 
8-21 Post-office, ‘Lincoln, Er S| 
8-21 School, Fresno, Cal............. 3-10 


8 OT bldgs. , Saskatoon, Sask > 17 


8-23 Quarters, Ft. Totten, N. Y.....-. 3-3 
3-23*Post-office, Connersville, Ind.... 2-17 


8-23 School, Baltimore, Md.......... - 3-17 
3-23 Auditorium, Wichita, Kan....... 3-17 
8-24 Building, New York............. 8-17 


8-24 Post-o' ce, Sacramento, Cal.... 2-8 
8-25 Post-office, Lexington, Ky....... 2-17 
3-25 os etc., San Francisco, = 
8-25 Storehouse, Ft. Barrancas, "'Fila.: 3- 4 
3-26 Church, Kelowna, B. C.......... 3-10 
3-26 Post-office, Rochester, N. Y 
3-28*Post-office, Quincy, Ill........... 
3-28 School, Cincinnati, _s SS 
3-29 Post-office, Estherville, Ia....... 2-17 
8-20*Court-house, Butte, Mont. ...... 2- 8 
3-30 Post-office, Peru, Ind........... 8-3 
8-31 Post-office, Brainerd, Minn..... 8- 3 
3-31 Quarter, Ft. Sam Houston, Tex. 3-10 
- 1 Buildings, Ft. Mason, Cal ....... . 3-4 
4- 1 Post-office, Hattiesburg, Miss.... 3- 3 
4- 2 Buildings, Ft. Williams, Me..... 8-17 
4- 5 Guardhouse, Ft. Dade, Fla....... 3-17 
4- 6 Quarters, Ft. Niagara, N. Y..... 8-17 
4- 5 Post-office, Independence, Mo.... 8- 8 
4- 6 Ice a, North Chicago, IIl.. 

ode cede 6b 06 Fk SC be ae 5 ( a Pl. ) 8-17 
4--8 Hospital, ‘Columbus, Ge iwiees 3-17 
4-11 Post-office, Ashtabula, Ohis.s... 8-10 
4-14 Post- office, Columbus, Neb...... 8-17 
4-27*Post-office, Enid, Okla.......... 8-17 
7- 1 Plans, New Orleans, La.......... 3-17 





Water-Works. 


3-18 Dam, ete., Russell, Kan......... 3-1 
3-19*Dams, ete., Kiowa, Colo........ 3- 
3-21 Water-works extenalea, Columbus, 
3-21*Steam engine, Gales M...... 3- 
3-21 Standpipe, ha. he 8- 
8-21 Water tower, Faulkton, 8. Dak.. 38- 
Water pipe, Santa Ana, Cal..... 8-10 
Pipe connections, Hammond, Ind. 8-10 
Pumps, Great Falls, Mont....... 3-17 
C.-i. pipe, ete., Reading, Pa..... 3-17 
Water meters, Hamilton, Ohio... 3-17 
mS Waser piping, Utica, N. Y..... .. 3-17 
Water meters, Fulton, N. Y..... 3-17 
25 S meta, Center, Colo.......... 3-17 
SheMale Lebanon, anes 
3-28 Water system, ’ Cincinnati, “Ohio. 3-17 





—) 


Sie 


by 83 


PP Ph RO COWS de ls ek 
ret 


ns, Wi 
5 *W.-wks. conduit, Meridian, Miss. 3-17 
Pumping plant, rt Hancock, 


8° 
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14 Water-works Bm gy Se 
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Sewers. 
3-17 Sewer pt Tuscalgosa, Ala..... 8-17 


: 21 Sewers, Cinzinnati, Ohio........ 3-17 
21 Sewer, Steubenville, Ohio....... 3-17 


om 


Bs 


828 Sewer proche. ¥. ah Sera 10 


4-24 Ni ne thedeurense » 
= Sewers, New York 11 


wnihaee graeme F” 
"-26 Sewer, eis 
28*Sewers, Wash., D. C............ 8-17 





3- 29*Sewer system, South Amboy, N. J. 3-17 
York 3- 


3-31*Sewer pipe, Brantford, 
4- 5*Sewer system, Comstock, N. se 
4- 1 Sewer system, Cleveland, Tenn. 

4- 4 Culvert, Ashley, N. Dak 
4-14 Sewer extension, Canton, 
4-15 Sewer ‘work, 
4-19*Sewer, Toronto, Ont 
5- 3 Sewer system, Manhattan, Kan. 


Big. Stone Gap, Va. 


Streets and Roads. 


3-18 Paving: Matteawan, N. 


Independence, Mo 
Paving, Faribault, 
Grading, Cathlamet, 


Paving, Steubenville, Ohio 
Paving, Mt. Clemens, Mich. 
Walks, Canton, Ohio 
Paving, Cincinnati, 
Paving, Michigan City, 





h 
Highways, Baltimore, Ma 
Highway, Erie, Pa... 
Paving, New York 
Walks, etc., Ls me i Se 


nw 


’ 


3- “25 Road roller, Minneapolis, Minn. 
3-25 Road, Cincinnati, 


3-28*Sidewalk, Lake Charles, 
8-29 Paving, Sioux: Falls, S. 
3-30 Read, Cleveland, Ohio........... 
3-30 Paving, Raleigh, N. C.......... 
3-30 Road, Cleveland, Ohio 
Columbus, Ohio 
3-31 Driveway, Minneapolis, i 
4- 1 Paving, Gallitzin, 


4*Roads, walks. Ft. D 
, Ft. Strong, Mass.... 


www we 
’ 


nu 
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4 Macadam, Rushville, 
4 Stone road, Tipton, 


2 


7 


heh eh fh ph fh fh fd 


eo RR eee 
5 Gravel road, Rockville, 


wo te cote 


6 Road, ag eee ee Peas t «iene 


nx 
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7 
7 
7 
7 
3 
7 
7 
7 
7 
0 
0 
0 
7 
7 
0 
0 
7 
7 
7 
7 
7 
7 
7 
7 
7 
7 
7 
3 


we 


4-12 Macadam, St. ‘eee’ 
Miscellaneous. 


- Wilmington, Del 
-18 Levee, Memphis, 


, Wilmington, Del....... 8-17 
3-18 Drainage, wage Iowa 
3- —— gates, 
3- arses Abilene Central 
8-21 Dredging, Brunswick, Ga. 
, Ft. Screven, Ga 
3-23*%Ash collection, m-. (Garbage), 


3-23*Breakwater. "Chicago, mi 
3-23 Dredging, Baltimore, 


3-24 Mould, New Y 


8-24 Tile, New York 
8-24*Cement, Duluth, Minn....... 
boats, Wheeling, W. Va. 
3- sain ant stations, Niagara Falls, 
3-25 pi Wash., D.C 
3-26 Canals, Edenton, N. C 
8-26 Ditches, Bluffton, Ind 
S ooprodsins, at. Phila., 





8-80 Snagboat, Wheeling, Ww 
3-30 Seoleme. Toronto, 
ae pee Gutea. "Fort Sheri- 


4- 1*Dredging, New York 
4- 1 Torpedo boats, Wash., D. 
4- 4 Culverts, Ashley, N. Dak... 


4- 7 Ash-hoist, Baltimore, Md 
4-12 Shop comoment. etc., See Tra 
ays.) Ct rharkEn a 8-17 
Algoma Central y Hudson 


+ tipeunenias 6 ere ees 
4-30 pitch, PSitvia, Minn 


Examinations. 

3-29 Metoatnt ant Optical Dftsman, 
3-29Clerk-Draftsman, ceerenee. 

— 





Cc. 
| iy Scientific “Asst., 
- 6 a se in Soil Survey, Wash.., 


Plans and Specifications on File. 
The following plans (Pl) and Specifica- 
tions (S.) are on file (for reference only 


unless otherwise noted) at the office of The 
Seen. — Publishing Co., 220 Broad- 


pe proses: ee a 
. No. .Chicago, an: 


Fer other Proposal Advertisements 
see pages 31, 52, 53, 54, 56, of Adver- 
tisements and Construction News 
page 106. 





SEWER SYSTEM. 


NOTICE. 
South Amboy, N. J 

Sealed proposals will be received at the 
office of the City Clerk on or before the 
twenty-ninth day of March, 1910, at the 
hour of seven thirty p. m., and to be 
opened at the last mentioned date, and 
heard at a public meeting of the Common 
Council of the City of South Amboy, to 
be held at said time and place for the 
construction of a sanitary sewer system 
for the City of Seuth Amboy, N. J. 

Contract No. 1 as set forth and described 
upon the plans heretofore filed by the City 
Engineer with the City Clerk. 

All bids must be accompanied by a cer- 
tified check drawn to the order of the 
City of South Ambov, N. J., for Five 
Hundred ($500) Dollars. 

The follow:ng is the amount of work to 
be done and the materials furnished in 
the construction and completion of said 
work and upon which bids will be com- 
pared: 

1,000 cubic rods of concrete in place. 

2,000 lineal feet of 24 in. cast iron pipe 
in place. 

1,000 lineal feet of 24 in. clay pipe sewer 
in place. 

1,300 lineal feet of 20 in. clay pipe sewer 
in place 

3,070 lineal feet of 15 in. clay pipe 
sewer in place. 

2,444 lineal feet of 10 in. clay pipe 
sewer in place. 

10,500 lineal feet of 8 in. clay pipe 
sewer in place. 

Sufficient brick manholes complete with 
cover as provided by the plans on file as 
aforesaid, 

Each proposal must be enclosed in a 
sealed envelope properly endorsed with 
the name of the bidder, and directed to 
the Common Council of the City of South 
Amboy, N. J. 

Bidders must specify in their proposals 
that should the above work be awarded 
to them they will bind themselves to fin- 
ish and complete the same within one 
hundred and twenty working days from 
the date of the acceptance of their bid. 

The plans and specifications of the work 
can be examined at the office of the City 
Clerk and of the City Engineer of the 
City of South Amboy, N. J. 

Said proposals to be accompanied by the 
consent, in writing, of two sureties, or a 
surety company qualified to do business 
in New Jersey, who shall, at the time of 
putting in such proposals, qualify as to 
their responsibility in the amount of such 
proposal, and bind themselves that, if the 
contract be awarded to the person or per- 
sons making the proposal they will, upon 
its being so awarded, become his or their 
sureties for the faithful performance of 
said work; and that if the person or per- 
sons omit or refuse to execute such con- 
tract, they will pay to the City of South 
Amboy, N. J., any difference between the 
sums to which he or they would have 
been entitled upon completion of the con- 
tract, and that which the City of South 
Amboy, N. J., may be obliged to pay the 
person or persons by whom such contract 
shall be executed. 

The Common Council of the City of 
South Amboy, N. J., reserve to themselves 
the right to accept or reject any or all 
proposals for the above work, as they may 
deem best for the interest of the city. 

By direction of the Common Council of 
the City of South Amboy, N. J. 


JOSEPH F. FULTON, 
City Clerk. 





OFFICE CONSTRUCTING QUARTER- 
MASTER, Fort Still, Okla., March 12, 
1910.—Sealed proposals, in triplicate, sub- 
ject to the usual conditions, will be re- 
ceived at this office until 10 o'clock 
a. m., April 13, — and then publicly 
opened, for Electri Light and Power 
Plant and Electric “Lighting System at 
Fort Sill. Specifications, Se eg and 
further information furn on appli- 
cation to A undersigned. Cousot check 
for $10 will be required to insure “a 
turn of I, on Check will be re- 
turned upon return of plans, etc., to 
this office. ze is should be endcrsed 


Plant, lect ectric Light ay Power 

Plan’ Electric —s System,” as the 

ay > edirened CAPT. 

DAVID STONE, U. 8. A., Construct- 
Quartermaster. 








HIGH LEVEL INTERCEPTING 
SEWER. 


Toronto, Ont. 

Sealed tenders addressed to the Chair- 
man of the Board of Control, City Hall, 
Toronto, Canada, endorsed “Tender for 
Section No. 1, High Level Interceptor” 
or “Tender for Don Syphon, High Level 
Interceptor,” etec., as the case may be, 
for the construction of the several sec 
tions of High Level Interceptor men- 
tioned below, will be received by regis 
tered post only, until noon of Tuesday, 
April 19th, 1910. 

The following are the sizes and ap 
proximate lengths of the various sec- 
tions : 

1. Section No. 8, Flattened shape, 1216 
linear feet 7’ 10’ x 1” 0” diameter 

2. Section No. 7, Circular shape, 3,246 
linear feet 9 6 diameter 

3. Section No. 1, Circular shape, 2,072 
linear feet 9 3° diameter, and 
1,336 linear feet 9 O’ diameter 
(Total length Secticn No. 1, 3,408 
linear feet.) 

4. Section No. 2, Circular, 2,908 linear 
feet, 8’ 9’ diameter 

5. Don Syphon (crossing under River 
Don). 

Specifications may be obtained from, 
and original drawings will be on file 
and can be seen at the Main Drainage 
Department, City Engineer's Office 

Fer the convenience of contractors, sets 
of blue prints have been prepared and 
will be issued to coptractors upon the 
deposit of $10.00, which amount will be 
refunded upon return of blue prints in 
good condition within thirty days of re 
ceiving tenders. 

The usual conditions relating to ten 
ders as prescribed by City By-law must 
be strictly complied with or the tender 
will not be entertained. ° 

The lowest or any tender not neces 
sarily accepted. 

G. R. GEARY (Mayor), 
Chairman, Board of Control 
City Hall, Toronto, March 10th, 1910 





HYDRO-ELECTRIC STATION 
ADDITION. 


Rumford, Maine 

Sealed proposals will be received at 
the office of the Company's Engineer in 
Rumford, Maine, until April 14, 1910, for 
the ledge excavation and masonry 
cradles for one thousand feet of fourteen 
foot penstock; for the relief pipe con 
crete spill-way; for machinery and 
building excavations and concrete fvun 
dations; for the brick and concrete sta 
tion building and for the cofferdam and 
the ledge excavations of the tail race; 
all for an addition to the present power 
station. 

The approximate quantities of the 
principal items will be: 4,000 cu. yds 
ledge excavation, 500 cu. yds, rubble ma 
sonry, 1,200 cu. yds. concrete and 112 
brick work. 

Plans and specifications will be reaty 
March 2ist, and may be seen in the En- 
gineer’s office, also in the office of 
George Burnham, Archt., 120 Exchange 
Street, Portland, Maine. 

The right to reject any or all bids is 
reserved. 

RUMFORD FALLS POWER COMPANY. 

CHARLES A. MIXER, 
Engineer. 





SEWER. 


OFFICE OF THE COMMISSIONERS OF 
SEWERAGE OF LOUISVILLE, KY. 
(Incorporated. ) 

Sealed proposals for the construction of 
a sewer known as the Brook Street Sew- 
er, Contract No. 62 of the Comprehensive 
System of Sewerage for the City of Louis- 
ville, Ky., will be received at the office 
of the Commissioners of Sewerage until 

12 o'clock noon, April 8, 1910. 

The work will consist mainly of build- 
ing a reinforced concrete sewer 7’ 6 x 
19 0” in diameter, about 5,198 feet long, 
including about 5,000 cu. yds. of concrete 
and 495,000 Ibs. steel. 

Plans and specifications may be seen at 
the office of the Commissioners and at 
the office of Harrison P. Eddy, Consulting 
Engineer, 14 B St., Boston, Mass. 

Sealed bids should be endorsed ‘‘Pro- 
posal for Brook Street Sewer’’ and ad- 
dressed to the Commissioners of Sewer- 
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age, Equitable Building, Louisville, Ky. 
Each bid must be accompanied by a cer- 
tified check for at least seven per cent. 
(7%) of the total amount of the bid, or a 
*‘Bidder’s Bond’’ as described in the form 
of proposal. 
P. L. ATHERTON, 
Chairman. 
CHAS. P. WEAVER, Secy. & Treas. 
J. B. F. BREED, Chief Engineer. 





SEWER CONSTRUCTION. 


OFFICE OF THE COMMISSIONERS OF 
SEWERAGE OF LOUISVILLE, KY. 
(Incorporated. ) 

Sealed proposals for the construction of 
the Third Street Sewer, Contract No. 64, 
will be received at the office of the Com- 
missioners of Sewerage, 605 Equitable 
Bullding, Louisville, Ky., until 12 o’clock 

noon, April ist, 1910. 

The work consists mainly of the con- 
struction of 1,435 ft. of 51” reinforced 
concrete sewer, 2,645 ft. of 33” and 24” 
unreinforced concrete sewer, 670 ft. of 
18” vitrified pipe, including 4,750 ft. of 
earth excavation, from 6 to 22 ft. deep; 
about 575 cu. yds. of reinforced concrete, 
515 cu. yds. of unreinforced concrete, and 
43,000 Ibs. of steel reinforcement. 

Plans and specifications may be seen at 
the office of the Commissioners and at 
the office of Harrison P. Eddy, Consulting 
Engineer, 14 Beacon St., Boston, Mass. 

Sealed bids should be endorsed ‘‘Pro- 
posals for Third Street Sewer,’’ and ad- 
dressed to the Commissioners of Sewerage, 
Equitable Building, Louisville, Ky. Each 
bid must be accompanied by a certified 
check for at least seven per cent, (7%) of 
the total amount of the bid, or a ‘‘Bidder’s 
Bond’’ as described in the form of pro- 
posal. 

P. L. ATHERTON, 
Chairman. 
CHAS. P. WEAVER, Secy. & Treas. 
J. B. F. BREED, Chief Engineer. 





" SEWER. 


OFFICE OF THE COMMISSIONERS OF 
SEWERAGE OF LOUISVILLE, KY. 
(Incorporated.) 

Sealed proposals for the construction of 
a sewer known as Section ‘‘A’’ of the 
Frankfort Ave. Sewer, Contract No. 63, of 
the Comprehensive System of Sewerage 
for the City of Louisville, Ky., will be 
received at the office of the Commissioners 
of Sewerage until 12 o'clock noon, April 

1, 1910. 

The work will consist mainly of build- 
ing a combination sewer and drain 8” to 
18’ diameter, total length about 2,337 ft., 
and from 8.5 to 18.0 ft. deep, and in- 
cluding 50s cu. yds. of concrete 
and 4,674 ft. of vitrified pipe from 8” to 
i8”’ diameter. 

Plans and specifications may be seen at 
the office of the Commissioners and at 
the office of Harrison P. Eddy, Consulting 
Engineer, 14 Beacon St., Boston, Mass. 

Sealed bids should be endorsed ‘‘Pro- 
posal for Section “‘A’’ Frankfort Ave. 
Sewer,’’ and addressed to the Commis- 
sioners of Sewerage, Equitable Building, 
Louisville, Ky. Bach bid must be accom- 
panied by a certified check for at least 
seven per cent. (7%) of the total amount 
of the bid, or a “Bidder’s Bond” as de- 
scribed in the form of proposal. ~ 

L. ATHERTON, 
Chairman. 
CHAS. P. WEAVER, Secy. & Treas. 
J. B. F. BREED, Chief Engineer. 





CEMENT SIDEWALKS. 


Lake Charles, La. 
Bids will be opened at 8 P. M., March 
28, for seven miles of cement sidewalk 
and curb at the City Hall, Lake Charles, 
Louisiana. For specifications and infor- 
mation address 
Cc. H. BURTON, 
City Engineer. 





OFFICE, COMMISSIONERS, DISTRICT 
OF COLUMBIA, March 14, 1910.—Sealed 
proposals. will be received at this office 
until 2 o'clock p. m., March 28th, 1910, 
for the construction of sewers in the Dis- 
trict of Columbia. Forms of proposals, 
specifications and necessary information 
may be obtained from Chief Clerk, Engi- 
neer Department, Room 427 District 
Building, Washington, D. C. CUNO H. 
RUDOLPH, JOHN A. JOHNSTON,, WM. 
Yy. JUDSON, Commissioners, D. CG. 





ROAD WORK. 

NOTICE TO CONTRACTORS :—STATE OF NEW YORK, Office of the State Commis- 
sion of Highways, Albany, N. Y.—Pursuant to the provisions of Chapter 30, Laws of 
1908, sealed proposals will be received by the undersigned at their office No. 55 Lan- 
caster Street, Albany, N. Y., at one o’clock P. M., on Monday, the 4th day of April, 
1910, for the improvement of the following highways: 


County. Road No. Name of Road. 

Tompkins CER... Drydam-Gerta’ ©. 6 soe 50 ie 6. che iie Eis dea ss Voie ee 
.-East Rushfcrd-Gordonville Bridge 
.-Bast End 

..-Spencer-Candor, Part 1 

. -Caton-Corning 

.-Watkins-Montour Falls 

.. Lowman-Waverly, 

. -Kirkwood-River 

.-Deposit-Hale’s Eddy 

. Scottsville-Mumford 

.-Castile Center-Perry Center 

. .-Sanborn-Pekin 


Schuyler 
Chemung 
Broome 
Delaware 
Monroe 
Wyoming 
Niagara 
Livingston 
Erie ..Eighteen Mile Creek 
Chautauqua ..-Roberts Road 
Cayuga .-Meridian Village 
Chenango ..Otselic-S. Otselic, 
Madison Georgetown-Otselic 
Ontario 

Oswego 


Sealed proposals will also be received by the undersigned at their office, No. 55 Lan- 
caster Street, Albany, N. Y., at one o’clock P. M., Wednesday, the 6th day of April, 
1910, for the improvement of the following highways: 


County. Road No. Name of Road. 
Tompkins ..Ithaca-Dryden, Part 2 
Tioga 9..Waverly-Owego, Part 1 

..Cherry Valley-Roseboom 

oe TEOO  WHIURDG: 6. £000.00 t0bb ec bcctb ed oe Wee cebtesd 
9. . Shawnee-Cambria 
Livington -.Mount Morris Village 
Chautauqua ..Levant-Poland Center 

Seneca )?- 
Gayens . -§ Falls, 
Chenango 
Madison 
Monroe 
Oswego 
Suffolk 
Lewis 
Oneida 
Hamilton 
Chenango 
Albany 
Rensselaer 


Niagara 


..Oxford-McDonough, Part 2 
..Canastota-South Bay 

..East Henriletta-Rochester 

. .Oswego-W. 5th Street-Fruit Valley 
. Jericho Turnpike 


New Hartford Village 
..Long Lake-Grove 
..-Norwich-South New Berlin 
.. Altamont-Knox 
.-Hoosick Falls Village 
Onondaga ..Hast Syracuse-Chittenango 
Dutchess 628..Rock City-Lafayetteville 


Sealed proposals will also be received by the undersigned at their office, No. 55 Lan- 
caster Street, Albany, N. Y., at one o’clock P. M., Friday, the 8th day of April, 1910, 
for the improvement of the following highways: 

County. Road No. 
Tompkins Name of Road. 
..Ithaca-Danby, Part 1 
..Richfield Springs-Schuyler Lake 
..Lake, Part 2 and 4th Section.- 
.-Batavia-Elba 

..Geneseo Village 

. »Weedsport-Cato 

..Canandaigua Village 

.-Carley’s Mills-Parish 

. .Norwich-Preston 
.-Deansboro-New Hartford 
Hamilton . . Lowville-Martinsburg 

Fulton ..County Line-Hope Center 


Albany School House-Caroga Creek 
Schoharie **West Berne-Gallupville 


-Little Neck-Old Westbury, Part 8 

--Falls Mills-Callicoon 

..-Sag Harbor-Easthampton 
Dutchess ..Casper Creek-Wappingers Falls 
Warren ..Riverside-Weavyertown, Part 1 


Maps, plans, specifications and esti- on pages 6 and 7 of the specifications. 
mates may be seen and proposal forms Proposals for each road must be pre- 
obtained for roads in the counties of sented in a separate sealed envelope en- 
Dutchess, Nassau, Suffolk and Sullivan, dorsed on the outside with the name and 
at the office of Division Engineer 8. J. number of the road for which the pro- 
Stewart. Columbus Hall, Poughkeepsie, posal is made. 

N. Y.; for the counties cf Albany, Ful- Each proposal must be accompanied by 
ton, Rensselaer, Schoharie and Warren, a New York draft or certified check pay- 
at the office of Division Engineer H. P. able to the order of the State Commis- 
Willis, Humane Hall, Albany, N. Y.; sion of Highways for an amount equal to 
for the counties of Hamilton, Lewis and at least five per cent. of the amount of 
Oneida at the office of Division Engineer the proposal which such draft or check 
G. H. Miller, Cleveland Building. Wa- accompanies. 

tertown, N. Y.; for the counties of This draft or check will be held by 
Cayuga, Chenango, Madison, Onondaga, the Commission until the contract and 
Ontario, Oswego and Seneca at the of- bond are duly executed, 

fice of Division Engineer F. W. Sarr, The successful bidder will be required 
corner of South Clinton and West Jeffer- to give a bond for fifty per cent. of the 
son Streets, Syracuse, N. Y.; for the amount of the contract; such bond to be 
counties of Chautauqua, Erie, Genesee, executed by a Surety Company to be 
Livingston, Monroe. Niagara and Wycm- approved by the Commission, cr a bond 
ing at the office of Division Engineer secured by the deposit of collateral se- 
M. W. Wilbur, 423 Cutler Building. curities to be approved by the Commis- 
Rochester, N. Y., and for the counties of sion. 

Allegany, Broome, Chemung, Delaware, The right is reserved to reject any or 
Otsego, Schuyler, Steuben, Tioga and all bids. 

Tompkins, at the office of Division En- 
gineer Paul McLoud, 47 Court Street, 
Binghamton, N. Y. 

The especial attention of bidders is 
called to “Information for Proposers” 


Monroe 
Genesee 
Livingston 
Cayuga 
Ontario 
Oswego 
Chenango 


8. PERCY HOOKER, 
Ch 


T. WARREN ALLEN, 
ROBERT EARL, 
Commissioners. 





TENDERS FOR CONSTR’ 
OF IRRIGATION ¢ 
AND EARTH DAMS. 


THE CANADIAN PACIFIC 
COMPANY. 
IRRIGATION DEPARTME 
Calgary, Alberta, 
March 15th, 

Sealed Tenders will be receiy 
noon of May First. Nineteen 
and Ten, addressed to the und 
for all Excavation required to 
the Canal System in the Eastern 
of the Canadian Pacific Railw., 
pany’s Irrigation Block, Alberta, 
ing to upwards of twenty-five 
cubic yards of material. 

Plans, Specifications, and all » 
formation may be seen at the « 
the Assistant Chief Engineer, « 
Alberta. 

Proposals will only be accepted 
work as a whole, and must be 
panied by a certified cheque for 1 
Five Thousand Dollars ($25,000) 
able to J. 8S. Dennis, as a guarant: 
the party awarded the contract w 
cute the same, Cheques of unsu: 
Bidders will be returned to them 
diately after the awarding of th. 
tract. 


J. 8. DENNIS 
Asst. to 2nd Vice-Preside 
Canadian Pacific Railway « 





SIDEWALKS. 


Aberdeen, Wash 

Sealed proposals will be received by the 
undersigned up to 5 o'clock P. M., 
Wednesday, April 6th, 1910, for the pay- 
ing and constructing sidewalks, curbs, and 
gutters on portions of Market and K 
Streets, estimated at $45,000.00. Bids 
must be upon the blanks furnished by the 
City Engineer and a certified check for 
5% of the contract price must accompany 
each bid. The contractor shall accept 
at par the bonds issued for such improve- 
ment, which shall be issued in accord- 
ance with Ordinances No. 877 and No. 878 
upon Improvement Districts No. 298 and 
No. 299. 

Bid separate for paving and concrete 
Walks. 

The law only allows eight hours a day 
for municipal work. 

Mark envelopes “Bid for Market Strect.” 


P. F. CLARK, 
City Clerk. 





U. 8. ENGINEER OFFICE, Jones 
Building, Detroit, Mich., March 14, 1910. 
—Sealed proposals for furnishing and 
delivering at St. yt ad Falls Canal. 
Michigan, abcut 2,630, feet B.M. of 

will be meron at this office 

until 3 p, m., April 14, 1910, and then 

publicly opened. Information on ap- 

— C. McD. TOWNSEND, Col. 
Ts. 





| Situations Wanted 
Mechanical Engineer 


Executive ability, 
experience designing. estimating, 
construction and selling, 
ulic, Pumping, 
and General 





achinery. 
Accuatemed to handling tar large forces. Desires 
respons ible ent, “yy. & 
5» Ra ' Engineering ‘ews, New York. 11-It 





Situations Open 





experienced in 
“rod 
Must be en 


ny pater, eraGuate man aie pestered 
Row Row ‘buliging X.%. Gitr. ity, cs 





eta cane ad Ne a 
co! loca in New Yo! 
City; knowledge both outside and ‘fice 
work necessary; must have abilit: age 
25 aay = a gtcelient op Sra for ‘< 
c. 11," “Dudetiean News. New 


New York. 











ae LETTERIN ‘: 


. HENRY 5S. JACOBY 
this subj:°t, 
Cor. s 
perme Res = 


Cloth, 10x 7 inches: 82 pages. Price $3 °°. 














List 
Plans 
of Eng 
last P 





